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DEPARTMENT  OF  CITY  PLANNING 
100  Larkin  Street  Civic  Center 


January  15,  IS 69 


The  Flonorable  Joseph  L.  Aliotc,  Mayor 
The  Board  of  Supervisors 
Mr.  Nathan  B.  Cooper,  Controller 
Officers,  Boards  and  Commissions 

Gentlemen: 

Pursuant  to  Section  5£  .  1  of  the  Charter,  the  City  Planning  Commission  submits  herewith  the  twenty-first  annual  report 
recommending  a  capital  improvement  program  for  the  City  and  County  of  San  Francisco,  ^  

Projects  proposed  for  the  six-year  fiscal  period  l£'5£-70  through  1£ 74-75  were  reviewed  by  the  Planning  Commission  at 
a  special  meeting  on  January  10,  ISSS  for  conformity  to  the  Master  Plan  and  for  assignment  of  general  priority  ratings. 
Cost  estimates  and  the  proposed  sources  of  funds  for  each  project  are  shovm  in  the  report  as  submitted  by  the  various 
City  departments  and  agencies.   Policy  recommendations  adopted  by  the  Planning  Commission  have  been  noted  in  capi- 
talized form. 

Your  attention  is  invited  to  three  recent  developments  of  significance.   First,  the  Charter  has  been  amended  to  clarify 
the  timespan  of  six  years  for  the  recommended  program  and  to  advance  the  mandatory  submission  date  for  projects  from 
November  30  to  October  1  of  each  year.   Second,  the  Charter  has  also  been  amended  to  permit  consolidation  of  a  group 
of  projects  for  financing  by  a  single,  multi-purpose  bond  proposition.  Third,  the  Planning  Commission  has  refined  its 
review  process  by  creating  a  new  "Hold"  rating  and  a  new  category,  "Not  Applicable, "  for  projects  which  will  not  re- 
ceive any  general  priority. 


A  table  summarizing  aggregate  project  costs  for  each  of  the  six  fiscal  years  with  the  proposed  sources  of  1 
be  found  on  page  ii.  ,  and  a  cumulative  list  of  bond  propositions  to  be  submitted  to  the  electorate  appears 


The  Plannina  Commission  wishes  to  thank  a  11  City  departments  and  agencies  for  their  cooperation 


William  M.  Brinton,  President 
City  Planning  Commission 
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FOREWORD 


Pursuant  to  Section  69.1  of  the  Charter,  this  report  repre- 
sents the  City  Planning  Commission's  recommended  Capital 
Improvement  Program  for  1969-70  through  1974-75,  Charter 
Section  69,1  requires  that, 

"Each  officer,  board  and  commission  shall  annually,  on 
or  before  the  first  day  of  October,  file  with  the  depart- 
ment of  City  Planning  a  schedule  describing  all  capital 
improvement  projects  which  are  proposed  for  inclusion  in 
the  budget  for  the  ensuing  fiscal  year,  together  with  a 
schedule  of  all  capital  improvement  projects  which  in  the 
opinion  of  such  officer,  board  or  commission  should  be 
undertaken  in  the  five  succeeding  years, 

"The  Department  of  City  Planning  shall  prepare  and  sub- 
mit to  the  Mayor,  the  Board  of  Supervisors,  the  Controller, 
and  each  officer,  board,  or  commission  concerned,  on  or 
before  the  20th  day  of  January,  a  report  recommending  a 
program  of  capital  improvements  based  on  the  projects 
submitted," 

The  Commission's  Six-year  Capital  Improvement  Program  will 
be  used  by  the  Capital  Improvement  Advisory  Committee  (CIAC) 
to  formulate  a  specific  priority  program  for  the  ensuing 
budget  year,  which  will  be  submitted  on  March  15  to  the  Mayor 
and  to  the  Board  of  Supervisors  for  consideration  and  imple- 
mentation through  the  annual  appropriation  ordinance.  On 
June  15,  again  guided  by  the  City  Planning  Commission's 
recommendations,  the  CIAC  will  present  to  the  Board  of  Super- 
visors a  capital  improvement  program  including  priorities  for 
proposed  bond  issues  and  suggested  financing  plan  for  the 
subsequent  five  years.    The  Board  of  Supervisors  will,  after 
modifications,  additions  or  deletions,  adopt  a  five-year 
capital  improvement  program  and  financing  plan  on  July  15, 

The  present  report  details  the  following  information: 

1)    Brief  description  of  each  project  with  Project  Identi- 
fication Number; 


i. 

2)  Cost  data  by  fiscal  year; 

3)  Master  Plan  review; 

4)  General  priority  recommendations; 

5)  Policy  statements  where  appropriate; 

6)  Tabulation  of  departmental  submissions  in  departmental 
priority  order  on  an  annual  basis* 

Based  on  previous  experience  with  the  large  number  of  projects 
submitted  annually,  it  was  agreed  last  year  that  the  following 
steps  would  be  taken  to  facilitate  City  Planning  Commission 
review  of  major  projects: 

1)  All  reconstruction  and  replacement  items  and  minor  capi- 
tal improvement  projects  which  do  not  affect  the  Master 
Plan  and  involve  no  policy  questions,  were  processed 
administratively.    Such  projects  include  general  interior 
alterations,  modernization  of  heating-lighting  and  venti- 
lating equipment,  gas  tax  financed  street  repavlng  or 
reconstruction,  utility  undergrounding  financed  from 
revenues  and  capital  improvement  projects  located  outside 
of  the  City  limits  financed  either  from  revenues  or  ap- 
proved bonds.    To  such  routine  projects^  general  priorities 
were  not  assigned;  a  symbol  indicating  that  a  general 
priority  is  "Not  Applicable"  was  used, 

2)  All  capital  improvement  projects  previously  reviewed  by 
the  Commission  were  not  resubmitted  for  coniideration 
unless  either  the  proposed  year  of  effectuation  is  dif- 
ferent or  a  major  change  in  scope  has  occurred, 

3)  All  projects  within  the  City  limits  to  be  financed  from 
approved  bonds  were  assigned  the  general  priority  rating 
of  "essential"  and  were  not  submitted  to  the  Commission 
for  further  review  unless  land  acquisition  was  involved. 


Since  the  Administrative  Code  requires  that  all  proposed 
bond  issues  to  be  eligible  for  review  and  recommendation 
by  the  CIAC  appear  tn  the  Commission's  January  20th  re- 
port at  least  2  years  prior  to  actual  submittal,  the 
Commission's  attention  was  directed  carefully  to  all  new 
bond  -issue  proposals. 

The  present  report  does  list  all  projects  submitted  by  vari- 
ous City  departments  and  agencies,  whether  processed  adminis- 
tratively or  specifically  reviewed  by  the  City  Planning 
Commission  at  its  special  meeting  on  January  10,  1969.  As 
evidence  of  the  continuing  refinement  of  capital  Improvement 
procedures,  the  general  priority  ratings  have  been  expanded 
to  include  a  new  "Hold"  rating  as  well  as  the  "Not  Applicable" 
category  discussed  previously. 


For  the  1969-70  through  1974-75  capital  improvement  program 
various  City  agencies  and  departments  submitted  officially 
or  unofficially  609  reconstruction  and  replacement  items  and 
capital  improvement  projects  to  this  department.      The  esti- 
mated total  cost  of  this  package  is  $911,5  million.  Proposed 
sources  of  financing  are:    $165.9  million  from  approved  bonds; 
$63.7  million  from  revenues;  $111,2  million  from  Federal  and 
State  subventions,  gas  taxes  and  road  funds  and  private 
sources;  $535,0  million  from  proposed  bonds  and  $35,6  million 
from  ad  valorem  taxes.    For  fiscal  1969-70  project  requests  to 
be  financed  from  ad  valorem  taxes  total  $11.6  million. 

The  following  table  presents  proposed  sources  of  financing 
according  to  recommended  fiscal  years: 


FISCAL  SUMMARY 
CAPITAL  IMPROVEMENT  PROGRAM         1969-70  THROUGH  1974-75 
(Costs  in  thousands  of  dollars) 


1969-70 

1970-71 

1971-72 

1972-73 

1973-74 

1974-75 

TOTALS 

TOTAL  COST  OF  PROJECTS 

186,882.9 

128,230.8 

197,967.2 

148,358.6 

112,492.1 

137,613,4 

911,545.0 

Ad  Valorem  taxes 

11,615,9 

8,488.7 

5,194.3 

4,811.8 

2,718,7 

2,766.0 

35,595,4 

Gas  Taxes  &  Road  Funds 

8,582,1 

6,625.9 

11,543.3 

6,343.4 

6,954.7 

13,858,8 

53,907,9 

Revenue  s 

13,500,3 

13,132.0 

14,577.0 

10,502.0 

6,028.0 

6,028.0 

63,767.3 

Proposed  bonds 

41,362.0 

51,600.0 

137,'035i»3 

112,650.4 

86,743.7 

105,613.9 

535,005.3 

Approved  bonds 

93,500,1 

41,841.2 

22,715.0 

6,883.0 

520,0 

520.0 

165,979,3 

Other  Sources 

18,322.5 

6,543.0 

6,902.3 

7,168.0 

9,527.0 

8,827.0 

57,289,8 

One  of  the  principal  themes  which  repeatedly  assetted  itself 
during  the  course  of  the  Commission's  program  review  was  the 
need  to  expand  the  public  facilities  section  of  the  Master 
Plan.    City  policy  formulation  and  specifically  capital  im- 
provement programming  would  benefit  from  an  Emergency  Hospital 
Location  Plan,  a  Mental  Health  Facilities  Plan,  District 
Police  Station  Plan,  and  a  Cultural  Facilities  Plan,  For 
example,  the  desire  of  the  California  Palace  of  the  Legion 
of  Honor  for  expanded  exhibit  space  and  the  concurrent  pro- 
posal of  the  M#  H,  de  Young  Memorial  Museum  to  reconstruct 
the  museum's  east  wing  point  to  the  need  for  a  detailed  in- 
ventory and  analysis  of  cultural  resources.    Such  an  inven- 
tory and  analysis  will  be  prepared  by  the  capital  improvement 
section.    In  a  similar  vein,  the  Director  of  Public  Works  has 
appointed  a  staff  committee  to  coordinate  transportation  plan- 
ning with  this  Department's  transportation  and  capital 
improvement  personnel. 

Capital  improvement  programming,  which  essentially  is  the 
balancing  of  needs  versus  resources,  requires  priority  assign- 
ments combining  judgment  as  to  the  importance  of  projects  with 
appropriate  schedules.    If  this  Department  is  to  provide  a 
maximum  contribution,  adequate  time  is  required  to  analyze 
projects,  to  propose  realistic  scheduling  and  to  stimulate 
interdepartmental  coordination.    To  some  extent  these  functions 
have  been  impeded  by  factors  which  delayed  submission  of  many 
departmental  schedules.    The  Department  feels  confident  that 
these  difficulties  can  be  resolved  in  the  future.    To  this 
end,  the  capital  improvement  staff  will  during  the  coming 
spring  and  summer  months  intensify  liaison  with  the  various 
submitting  departments  and  agencies.    It  is  hoped  that  through 
such  a  cooperative  effort,  guided  by  the  policies  of  the 
Capital  Improvement  Advisory  Committee,  that  departmental 
capital  improvement  schedules  can  be  effectively  integrated 
into  the  regular  budget  preparation  process.    The  budget 


process,  which  properly  and  necessarily  is  the  responsibility 
of  the  Mayor  and  the  Board  of  Supervisors,  is  the  key  to 
realistic  priority  scheduling  of  capital  improvement  requests. 
The  limited  financial  resources  of  the  City  must  be  effectively 
marshalled. 

It  should  be  noted  that,  while  this  report  contains  a  recom- 
mended six-year  program  with  cost  data,  cost  estimates  shown 
for  projects  in  the  later  years  are  especially  subject  to  refine- 
ment.   Some  new  projects,  reflecting  changing  needs  and  oppor- 
tunities, will  be  introduced  into  the  five-year  period  1970-71 
through  1974-75  as  successive  budgets  are  prepared. 

The  City  Planning  Commission's  recommended  Six-Year  Capital 
Improvement  Program  is  the  first  step  in  the  annual  capital 
improvement  cycle.    This  report,  shaped  by  policies  and  budget 
decisions  made  during  last  year's  review,  will  become  a  basis 
for  the  current  allocation  of  resources. 


The  $31,464,500  School  Bond  was 
approved  by  the  electorate  November, 
1964,    Although  not  reflected  in  the 
Capital  Improvement  schedules,  it  pr 
vides  funds  for  major  projects. 


SCHOOL  BOND 


Expended  or  Allocated 

Burnett  Elementary              $  862,000 

Diamond  Heights  Elementary  1,013,000 

El  Dorado  Elementary  865,000 

Paul  Revere  Elementary  980,000 
City  College,  Educational 

Services  Building  1,836,300 

Buena  Vista  Elementary  1,030,000 

Modernization  of  schools  4,200.000  $  10,786,300 


Proposed 


Diamond  Heights  High  $  8,000,000 
Visitacion  Valley  Jr.High  3,770,000 
Bret  Harte  Elementary  498,000 
Cabrillo  Elementary  1,475,000 
Grattan  Elementary  1,370,000 

Potrero  Junior  High  3,422,900  18,535,900 


Architect  Fees,  Inspection, 

Filing  Fees,  Furniture  3.745,140 

Total  $33.067.340 

Funds  from  approved  bond  $31,464,500 

Funds  from  other  sources  1.602,840 


Total 


$33.067.340 


PROPOSED      BOND  ISSU3S 


Submission  Dates  and  Priorities 
recommended  by  the 

CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 
as  of  July  15,  1968 


Notes  appear  on  following  page 


Possible  future  bond  propositions 

(not  reviewed  by  City  Planning  Commission): 

County  Jail,  expansion 

Police  Dept.,  remodel  district  stations 

Public  Utilities,  Office  Building 

Voting  Machine  Whse,  &  Records  Storage  Center 

Central  Shops,  additional  structures 

Public  Health,  two  community  hospitals 

Recreation  &  Park,  various  major  improvements 

See  also  following  pagej  Notes  9,  18  and  20« 


Sub-  Priority  v. 
mission  and  Note  Amount 
Mo"th  Number  Bond  Proposal    ($000) 


Program  Fiscal 
Year  Year 


I  1969-70  Nov.69  1 

2 


Municipal  Railway  60,000,0 
Embarcadero  (Davis  St.)  15,000.0 

Station  (2nd  Phase) 
Social  Services,  acquire  2,250,0 

1665  Mission  (R66.34) 


II  1970-71 

June 

70 

4 

Street  Lighting 

5,000.0 

5 

Youth  Guidance  Center 

7,500,0 

6 

Dist, Mental  Health  Cntrs, 

12,206.4 

7 

1  ">  nnn  n 
Lj ,uuu  .u 

Nov. 

70 

8 

Civic  Center  Bldg.  &  Heat- 

30,000.0 

ing  &  Cooling  Plant 

9 

Hetch  Hetchy  System 

68,000,0 

III  1971-72 

i^U  V  . 

71 

/  Jl 

war  riemor xai , K6na Dxx X cacion 

1 A  Tin  T 

11 

M.  H.  de  Young  Museum, 

4,300.0 

replace  east  wing 

12 

Unified  School  District 

33,462.0 

13 

Palace  of  Legion  of  Honor, 

1,250.0 

expansion 

14 

Water  Department 

16,750.0 

IV  1972-73 

June 

72 

15 

Sanitation:  Sewerage 

18,600,0 

System  Improvement 

16 

Fire  Department  AWSS 

11,360,0 

17 

War  Memorial,  new  Music 

21,958,0 

Arts  Building 

Nov. 

72 

18 

Sanitation,  Storm  Water 

20,000.0 

Overflow  Treatment  for 

North  &  West  Shorelines 

19 

Yerba  Buena  Center,  Sports 

34,000,0 

&  Convention  Complex 


1973  20       Sanitation,  effluent  Improve-  25,000,0 

ment/pollutlon  control 


NOTES      TO  ACCOMPANY 

Note 

1.  Municipal  Railway,  general  rehabilitation  and  new  improve- 
ments.   This  project  (737.69a01)  is  described  on  page  103, 

2.  Proposal  not  yet  reviewed  by  City  Planning  Commission, 
3»       169,67.101,  page  12, 

4.  Portion  of  673,68,101,  page  77, 
5«       Portion  of  186,68,303,  page  19. 

6«       500,69,108,  page  38,    See  also  policy  statement,  page  35, 
7,       631.67,201,  page  46. 

3.  423.69,102,  page  30, 

9m       This  bond  would  fund  several  projects  for  improving  Hetch 
Hetchy  power  generating  and  distributing  capabilities. 
Schedule  on  page  114  reflects  a  desire  to  increase  scope  of 
these  projects  to  $148  million  from  $68  million, 

10,       691.67.101,  pages  90-92, 

Projects  which  comprise  this  proposed  general  rehabilitation  J 
bond : 

1«    Opera  House,  stage  equipment,  rehabilitation 

and  replacement  $  2,989,0 

2*    Opera  House,  production  areas  backstage, 

alterations  and  rehabilitation  384.7 

3«    Opera  House,  public  areas,  rehabilitation 

and  additions  3,527,6 

4,    Opera  House  and  Veterans'  Building,  re- 
habilitation studies  and  plans 

($195,0  previously  appropriated)  873,0 

5»    Opera  House,  space  expansion  programming  1,628,0 


BOND  SCHEDULE 
Note 

6.    Veterans'  Building,  public  areas,  rehabili- 
tation £e  replacement 

7f    Opera  House,  Memorial  Court,  underground 
air  conditioning  room,  new  construction 

8,  Veterans'  Building,  stage  equipment, 
replacement 

9,  Museum  of  Art,  rehabilitation 


vi. 


11* 

12, 

13* 
14. 

15. 

16, 

17. 
18, 

19. 

20. 


$  1,679.0 

185,0 

885.0 
2,199.0 
$14,350.3 


Portion  of  621.67.201,  page  45, 


School  Modernization  and  Rehabilitation  (660.67,401).  School 
District  has  recently  proposed  that  this  bond  be  advanced  to 
November  1969, 

Portion  of  611.67.201,  page  44, 

This  bond  would  fund  six  projects  for  new  construction  and 
rehabilitation  at  various  locations. 

This  bond  would  provide  funds  for  part  of  an  ongoing  program 
of  extending  the  present  sewer  system  and  increaslns  its 
capacity.  (425.69,102,  page  33) 

This  bond  would  partially  finance  10  projects,  within  the  six- 
year  program,  for  extension  and  Improvement  of  the  auxiliary 
water  supply  system,    (See  note,  page  5) 

691.67.301,  page  92. 

Description  under  425.69.105,  page  34,  indicates  proposed  cost 
increase  and  advancement  in  schedule  to  Nov.  1971, 

Yerba  Buena  Sports  Center  and  Convention  Complex  (part  of  ap- 
proved Redevelopment  plan).  Real  Estate  Dept.  Project  245,67.690 

Description  under  425.68,301,  page  34,  indicates  proposed  cost 
increase  and  advancement  in  schedule  to  Nov.  1971. 


SXPLANAT.ION 


33N^^PvAL  PRI0RITI:^3 

:iSS;^.NTIAL  (A),     An  '"essential  rating  is  assigned  to  those  pro- 
posals:    1)  which  implement  a  declared  executive  or  legislative 
policy  or  a  previously  approved  bond  issue;     2)  which  are  neces- 
sary to  the  safety,  health  and  convenience  of  the  general  pub- 
lic; or    3)  which  are  required  to  complete  a  partially-funded 
public  facility, 

D!ISIRABL:11     (B),    a  "'desirable  '  rating  is  assigned  to  those  pro- 
posals which  do  not  qualify  as  essential  but  would  nonetheless 
yield  economic,  social,  cultural  and  aesthetic  benefits  to  the 
entire  City  or  to  a  designated  service  area, 

ACC7,PTABLJ;    (C).     An  '"acceptable"  rating  is  assigned  to  those 
other  proposals  which  appear  to  meet  a  significant  public  need 
but  in  the  current  situation  suffer  from  unresolved  questions 
such  as  incomplete  justification,  inadequate  financing,  and  an 
uncertain  impact  upon  other  public  programs, 

DlFERRABLiZ     (D),    A  "deferrable"  rating  is  assigned  to  those 
proposals:     1)  which  are  in  conflict  with  the  Master  Plan;  or 
2)  which  pose  serious  questions  as  to  need,  cost,  or  justifi- 
cation, 

rIOLD  (H),     A  "hold"  rating  is  assigned  to  those  proposals  which 
should  be  held  in  abeyance  pending  an  outside  event,     such  as 
completion  of  a  study,  facilitating  an  inquiry  into  the  merits 
or  the  Master  Plan  status  of  the  project, 

NOT  APPLICABLJ5  (n/a) ,     Proposals  which  do  not  require  a  general 
priority  rating,  as  they  do  not  affect  the  Master  Plan  or  in- 
volve policy  considerations,  are  placed  in  the    'Mot  Applicable" 
category. 


N  0  T  E  S    -  A  N  D  SYMBOLS 


vii. 


All  projects  are  in  conformity  with  tte  Master  Plan  except  as 
noted.     Projects  which  have  previously  been  reviewed  by  the  City 
Planning  Commission  for  conformity  with  the  Master  Plan,  outside 
the  annual  Capital  Improvement  Program  review,  are  identified 
by  an  individual  Referral  number  such  as  (R&7,34), 

Resubmitted  proposals  for  new  capital  improvements,     to  be 
financed  from  ad  valorem  taxes,  are  Identified  by  the  individual 
numerical  priority  rating  assigned  by  the  Capital  Improvement 
Advisory  Committee  in  1968  such  as  (CIAC-62), 

Notes  appearing  in  BOLD  TYP3  are  policy  statements  approved  for 
inclusion  in  the  Capital  Improvement  Program  Report, 

Projects  included  in  the  Capital  Improvement  Program  Report  are 
approved  in  concept  only,  except  for  projects  submitted  with 
full  specifications. 

Projects  involving  the  acquisition  of  land  or  changes  in  side- 
walk widths  are  subject  to  further  review  by  the  City  Planning 
Commission, 

Schematic  drawings  and  preliminary  plans  for  structures  rising 
above  grade,  for  new  buildings  or  major  additions  thereto  are 
also  subject  to  further  review  by  the  City  Planning  Commission, 

SOURCi:  OF  FIHMGING 

All  cost  figures  are  to  be  funded  from  ad  valorem  taxes,  except 
as  noted: 

Gas  Taxes  and  Px>ad  Funds: 
Gas  Tax 
1,04  Cent  Fund 
Pvoad  Fund 

Road  Fund  Select  System 


Revenues  ~ 
g  Bonds,  approved  b 

e  Bonds,  proposed  n 

s  Other  sources  o 

h  (e«g«»  Federal  or  State 

subventions,  gifts,  etc) 


PROJECT  I n^NTIFI CATION 

The  project  identification  number  (P.I.N.)  is  designed 
to  apply  to  a  particular  capital  improvement  project  and 
only  that  one  proposal.     Its  purposes  are:     1)  to  relate  a 
specific  project  to  the  submitting  department;     2)  to 
identify  the  capital  improvement  program  in  which  the 
project  will  first  appear;     3)  to  identify  the  fiscal  year 
(1st  through  3th  year)  within  that  program  when  the  depart- 
ment seeks  funding;  and  4)  to  indicate  the  departmental 
priority  rating  for  that  project  on  its  first  submission. 
In  subsequent  capital  improvement  program  reports  the 
same  identification  number  will  be  repeated  through  all 
phases  of  the  project's  development  and  execution,  A 
new  identification  number  would  be  assigned  only  if  the 
scope  of  a  project  is  changed  substantially  upon  resub- 
mission. 

The  project  identification  number  consists  of  eight 
digits  arranged  in  three  major  components  as  shown  in  the 
following  example: 

674. 5S, 101 

The  first  component,    '574''  in  the  example,  is  a  bud- 
cret  index  number  assigned  to  the  requisitioning  department. 


viii 


NUI^BjIR 

The  second  component,  "'SO-'  in  the  example,  identi- 
fies the  budget  year  (l?59-70)  of  the  six-year  program 
for  which  the  particular  project  was  initially  sub- 
mitted.   The  present  report  covers  the  six  fiscal  years 
between  July  1,  193?  and  June  30,  1975,  and  ••o9  '  appears 
as  a  constant  for  all  first  submissions.    Last  year 
"58"  was  a  constant  for  new  submissions,  and  next  year 
•70"  will  be  the  constant. 

The  third  component,    '101  '  in  the  example,  consists 
of  two  elements  without  separation.    The  first  digit, 
which  may  range  from  1  to  3,  indicates  that  fiscal  year 
within  the  six-year  capital  improvement  program  when  the 
requisitioning  department  asks  that  the  Project  initi- 
ated.    The  second  element,  "01''  in  the  example,  consists 
of  two  digits  ranging  from  01  to  89  and  reflects  the 
departmental  order  of  priority  for  projects  in  that 
particular  fiscal  year,  wherever  such  a  sequence  is 
feasible.     The  lower  this  two-digit  number  may  be,  the 
higher  the  departmental  priority  that  was  assigned  to  the 
project  on  its  first  submission. 

The  City  Planning  Commission  has  reserved  the  block  of 
numbers  from  90  to  99  in  this  second  element  to  designate 
those  additional  capital  improvement  projects  which  it 
proposes  on  its  own  initiative  to  the  respective  operating 
departments , 


1. 


ART  COMMISSION 


1969-70  1970-71       1971-72         1972-73         1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


NUMBER  OF  PROJECTS 


TOTAL  COST 


P.I.N. 


(AD  VALOREM  TAX) 

CPC 
PRI. 


PROJECT  DZSCRIPTION 


Il3 1 68*101  Grove,  remodel  portion  of  building 

for  Art  Commission  offices 

($5.0  pr3viously  appropriatsd) 


19»5 


19.5 


0 


0 


0 


1 

19.5 


19.5 


CITY  ATTORiTiZY 


2. 


P.I.N. 


CPC 
PRI. 


PROJECT  D^^SCSIPTION 


lD3r-70         1S70-71  1971-72  1S72-73         l':73-74  1974-75 

Cost    »in      thousands      of  dollars 


TOTALS 


SHICL"i.  PROJECT  ONLY, 
AD  VALOR^,M  TAX  FU1IDIM5 


117.57.101  K 


City  Hall,  install  library  Zi 
office  ventilation 


34.9 


0 


0 


34.9 


DEPARTMENT  OF  CITY  PLANNING 

1969-70  1970-71         1971-72  1972-73  1973-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


(Single  Project  for  funding 
from  Ad  Valorem  Tax) 

CPC 

P.I.N.  PRI.  PR0J:ZCT  DESCRIPTION 


119,58.101       n/a        100  Larkin  Street,  general  interior  S.^f 

alterations  (CIAG-27) 


CIVIL  SERVICE'  COMMISSION 


1969-70         1970-71       1971-72         1972-73         1973-74  1974-75 
Cost      In      thousands      of  dollars 


TOTALS 


TOTAL  PROJECTS 


TOTAL  COST  OF  PROJECTS 


(AD  VALOREM  TAX) 


17.8 


0 


17.8 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


121.69.101      Q     City  Hall,  1st  Floor,  space  utilization 

study 

121.67,103      "/^  City  Hall,  room  52-B,  convert  basement 

storeroom  to  filing  office  (CIAC-67) 


3.0 
14.8 


3.0 
14.8 


TOTAL  NUMBIZR  OF  PROJECTS 


TOTAL  COST  OF  PP,CX2CT3 
AD  VALOREM  TAX 
APPROVED  BOND 
PROPOS.^.D  BOND 


Hot a ;     "xtension  of  tha  Auxiliary  Water  Supply  Cystera 
(AWS3),  now  comprised  of  approximately  ten  projects, 
has  not  been  included  in  this  schedule  because  of  un- 
resolved problems  being  considered  by  the  Fire  Depart- 
ment and  the  Department  of  Public  Works,  An 
$11,330,0  bond  is  scheduled  for  the  June,  1S72,  electi 
to  finance  this  extension  and  other  improvements  to  th 
AI'JGG . 

STUDIES  SHOULD  BZ  INITIAT^ID  AT  TIH  D^PARTIO-IT*J.  LWZL 
To  IbrvnSTIGAT"]:  R^-Uu^];  ?033IBILITi:^3  OF  AR;A3  AI'ID  BUILD' 
IM33  TC  B^.  VACATED  UPON  COMPLETION  OF  TKZ  FIPvX  STATION 
CONSTRUCTION  PROGRAli 


l?5P-70 


19 

1,356,8 
296.0 
1,060.3 
0 


1370-71 
Cost  in 


1571-72  l?72-73  l?73-74  1974-75 
thousand  s      of  dollars 


1,263.0 
253.0 
1,012.9 
0 


13?. 0 
169.0 

0 

0 


855.0 
0 
0 

8:5.0 


120.0 
10.0 
0 

110.0 


total: 


2? 


0 

3,806.8 

0 

728.1 

0 

2,073.7 

0 

1,005.0 

CPC  1965-70         1970-71           1971-72       1972-73       1973-74  1974-75 

P,I.N.  PRI,  PROJ^.GT  D:i:3CRI?TI0H  Cost      In      thousands      of      dollars  TOTALS 

145.67,101         A     Auxiliary  Water  Supply  Systsm,  20.0              15.0                10,0  45.0 

studies  for  new  standards 

145.67,105        n/a  -  Various  firehouses,  provide  security  7,8  7.8 

enclosures  (GIAG-12) 

145.67.123        n/a    Twin  Peaks  Reservoir,  access  road  and  6.7  6,7 

parking  area  paving 

145.57.113       n/a    Engine  Co.  4?,  enlarge  kitchen  14,0 

145.67.112       n/a    Zngine  Go,  42,  enlarge  kitchen  15,8  l^*^ 

n/a    Engine  Go,  26,  landscape  Masonic  Avenue  6,6  ''•^ 
frontage 

n/a    Various  locations,  install  misc.  fire  10,0                                     10,0  10.0  30,0 

protection  facilities 


145,67,114 
145.57.120 


($10,0  previously  appropriated) 


145,57.111        n/a    Various  firehouses,  construct  new  8,6 

partitions  and  alterations 

145,67,126        n/a    Redevelopment  Area  1-1,  fire  pro-  57.5  57.5 

tection  work 

($142.0  previously  appropriated) 

145.67.122        n/a    Engine  Go.  25,  repair  hose  racks  and  11,5 

enclose  hose  yard 


145.67,110 


Engine  Go,  8  (1648  Pacific),  314.6b 
reconstruct  firehouse 


8.6 

115.0 

11.5 
314.6 


7. 


CPC  193?-70         1970-71  i:;71-72       l>72-73       1973-74  1974-75 

PRT  .  PROJECT  D:]:SGRIPTIOM  Cost      in      thousands      of      dollars  TOTALS 


145.67.115        A      Sngina  Go. 43    (720  Moscow)  construct  394.9b  394. 

naw  firahouse 


145.57.117 


145.69.101  n/a  Training  Canter  (2310  Folsom) ,  construct  8.1 

AWSS  gata  valve  vault  (was  ptn.  423. 
68.101) 

145.69.102  n/a  Various  locations,  install  remote-con-  83.6 

trol  AWSS  valve  operators 


145.59.103 


n/a  "Ingine  Cos.  25  r.  42,  install  radio-  17.0 
controlled  doors 


145.59.104  n/a  Sight  firehouses,  install  radio  control  10.0 

for  doors 

145.69.105  n/a  rrngine  Co.  4  (675  Howard)  renovate  portion  7,5 

of  basement 

145.69,105       n/a  2245  Jerrold,  construct  storage  shed  11.3 

145,67.104        n/a  Engine  Co.  48  (798  Wisconsin),  modern- 
ize chiefs'  quarters 

145.67.128        n/a  AWSS  Pumping  Station  2  (foot  of  Van 

Ness  Ave.),  replace  steam  turbines 
with  diesel  engine 


21.6 

24.0  317. On 


A      :^ngine  Co.  36  (551  26th  Ave.),  construct  351.3b  351.3 

new  firehouse 


8.1 

83.6 

17.0 

10.0 

7.5 

11.3 
21.6 

341.0 


8. 


C?C 
PHI. 


PROJECT  K3SGRIPTI0N 


193"-70         1970-71  1971-72       I'^ll-lZ        l?73-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


145.57.201 


145.57.127 


145.37.113 


145.57,119 


145.57.121 

145.57.124 
145.57,125 


n/a    AWS3  Pumping  Station  1  (2nd  £t 

Brannan) ,  replace  steam  turbine 
with  diesel  engine 

n/a    Redevelopment  Area  A-2,  AW33  alter- 
ations and  extsnsions 
($10,0  previously  appropriated) 

A       Engine  Co.  33  (117  Broad)  construct 
new  firehouse 

A       Engine  Co,  37  (Napoleon  S:  Jerrold), 
construct  new  firehouse 


145.57.12?        A       Engine  Go.  15  (909  Tennessee), 

construct  new  firehouse 


n/a    Training  Center  (2310  Folsom),  con- 
struct storage  building  for  ladders 

n/a    Jones  St.  Tank,  provide  parking  space 

n/a    Zngine  Go,  9  (3mbarcadero) ,  replace 
spiral  stairway 


25.0 


110.0 


335.5b 


399.1b 


278.3b 


110.0 


18,1 

4.0 

16,9 


413. On 


165. On 


110. On 


438.0 

495.0 

335.5 

399,1 

278.3 

18.1 

4.0 
16.9 


MUNICIPAL  COURT 


TOTAL  rWMBlR  OF  PROJECTS 


TOTAL  COST  OF  PROJECTS 


(AD  VALORSM  TAX) 


CPC 

PRi,  pROJiXT  d:t;3CRIption 


155.38.101        n/a        City  Hall,  Rooms  300,  301  S:  303,  in- 
stall acoustical  tile  (GIAG-63) 


155.57.102       H  City  Hall,  renovata  various  court- 

rooms Ss  chambers 


9. 

1S69-70           1970-71  1971-72           1972-73  1973-74  1974-75 

 Cost      in  thousands      of  dollars  TOTALS 

2                  0  0                     0  0                     0  2 

23.1              22.1  23.2                 24.5  25.6                 26.8  151.3 

8.2 

20.9              22.1  23.2  24.5 


8.2 

25.6  26.3  143.1 


r 


10. 


POLICE  D2PARTMENT 


1969-70  1970-71 
Cost  in 


1971-72  1972-73 
thousands  of 


1973-74 
dollar 


1974-75 


TOTALS 


P  TOTAL  PROJECTS 
I 

I  TOTAL  COST  OF  PROJECTS 

^  (AD  VALOP^^M  TAX) 


707.9 


1,477.0 


0 


0 


436.0 


919.0 


13 


3,539.9 


IT  IS  R2C0MMEND2D: 

THAT  INTERDEPARTMENTAL  STUDIES  BE  C0MPL3T2D  FOR  DEVELOPING 
CRITERIA  FOR  THE  LOCATION  OF  POLICE  FACILITIES  AND  THAT  SUCH 
A  LOCATION  PLAN  BE  ADOPTED  AS  PART  OF  THE  MASTER  PLAN 

THAT  STUDIES  BE  INITIATED  AT  THE  STAFF  LEVEL  TO  INVESTIGATE 
RE-USE  POSSIBILITIES  FOR  AREAS  AND  BUILDINGS    TO  BE  VACATED 
UPON  COMPLETION  OF  THE  PROPOSED  CONSTRUCTION  PROGRAM  FOR 
NSW  POLICE  FACILITIES 

The  orojects  (i.e.,  161.67.103,  104,  161.67.201, 

161.67.301  ^  302)for  new  station  construction  are  rated 
as  "acceptable"  (c)  pending  resolution  of  questions  as  to 
the  territorial  distribution  of  these  facilities  and  the 
appropriateness  of  financing  such  major  capital  improve- 
ments from  Ad  Valorem  taxes. 


11 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      In      tho  usands    of  dollars 


161.69.101  n/a     Hall  of  Justice,  replace  window  glazing 

161.69.102  n/a     Park  Police  Station,  renovate 


161.67.104  C 
161.67.103  C 
161.67.201  C 


Potrero  Station,  new  construction.  Van  Dyke 
Avenue  and  Lane  St. 

Northern  Station,  new  construction,  south 
side  of  Turk  bet.  Webster  &  Fillmore  Sts. 

Ingleside  Station,  new  construction 
(site  to  be  determined) 


161.67.115    n/a     Mission  Station,  install  air  conditioning 

161.68.103   n/a     Hall  of  Justice,  reconstruct  and  expand 

private  alarm  system   (*See  below) 

161.67,113   n/a     Hall  of  Justice,  install  automatic  garage 

ventilation  control 

161.69.103  H        Ingleside  Station,  renovate 

161.68.105    n/a     Hall  of  Justice,  Central  Warrant  Bureau 

Provite  three  new  rooms 

161.68.104  n/a     Hall  of  Justice,  Traffic  Bureau,  remodel 

western  portion 


161.67.302  c 
161.67.301  c 


Taraval  Station,  new  construction 
(site  to  be  selected) 


20.6 
67.3 
144.0 

58.0 

216.0 

21.4 
136.7 

8.8 

35.1 


515.0 
472.9 
472.9 


8.1 


8.1 


218,0 
218,0 


398.0 
521,0 


TOTALS 


20.6 
67.3 
659.0 

530.9 

688.9 

21.4 
136.7 

8.8 

35.1 
8.1 

8.1 

616.0 


Richmond  Station,  new  construction 
(site  to  be  selected) 

(*THE  POLICE  DEPT.  SHOULD  EXPLORE  THE  FEASIBILITY  OF  OBTAINING  PRIVATE  FINANCING  FOR  PROJ,  161.68.103) 


739.0 


12 


DSIART3^MT  OF  SOCIAL  S.2RVICZS 


1969-70  1970-71         1971-72  1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


TOTAL  PROJi:CTS 


TOTAL  COST  OF  PROJTCTS 


AD  VALOREM  TAX 


PROPOSZD  BOND 


P.I.W. 


CPC 
PRI 


PROJECT  DESCRIPTION 


139.67.101  A 

169.59,101  n/a 

^   169.57.102  n/a 

170.67.101  n/a 

159,57.108  n/a 


3,038.2 

38.2: 

3,000.0 


1365  Mission  Street,  acquire  land 
and  existing  bldg,;  remodel  bldg.  for 
office  use  (R65.34) 

1680  Mission  Street,  install  new 
resilient  flooring  in  various  rooms 
throughout  the  building 

585  Bush  Street,  third  floor,  install 
partitions 

Single  Men's  Rehabilitation  Center, 
improve  ventilation 

585  Bush  Street,  Central  Intake  Area, 
alterations 

THE  D2PT.  OF  SOCIAL  SERVICUS  SHOULD  ACTIVELY 
CONSIDER  VACATING  585  BUSH  STRllST  AND  RE- 
LOCATING IN  CL0S3R  PROXIMITY  TO  OTHER  BUILD- 
INGS OWNED  OR  OCCUPIED  BY  THE  DEPARTMENT 


3, 000. On 

9.0 

15.0 
14.2 


21.8 
21.8 


21.8 


3,050.0 
50.0 
3,000.0 


3,000,0 

9,0 

15.0 
14.2 
21,8 


SHZRIFF 


1S69-70 

1970-71 
Cost  in 

1971-72 

t  h  o  u  s 

1972-73 
a  n  d  s  of 

1S73-74 
dollar 

1974-75 

s 

TOTAL  ;3 

TOTAL  PROJECTS 

lo 

/ 

c 
J 

u 

U 

u 

Co 

TOTAL  COST  OF  PROJECTS 

553. 0 

450.4 

150.4 

0 

0 

0 

1,193.8 

AD  VALOKIM  TAX 

593.0 

450.4 

140.4 

0 

0 

0 

1,183.8 

otr::r  sources 

0 

0 

10.0 

0 

0 

0 

10,0 

P.I.N. 


CPC 
PRI. 


PR0J3CT  DESCRIPTION 


173.37,119  n/a 


173.87.120  n/a 


172.67.121  n/a 


County  Jail  2,  install  shower  facilities  137.0 
(GIAC-13)  ($10.0  praviously  appro- 
priated) 

County  Jail  2,  install  stainless  steel  129.5 
tables  (CIAC-30)     ($5.0  previously 
appropriated) 

County  Jail  2,  install  bunks  (CIAG-lo)  9.0 
($23,0  previously  appropriated) 


137.0 


129.5 


9.0 


173.57.122  n/a 


County  Jail  2,  construct  new  toilet 
room  (CIAC-18)  ($1.0  previously 
appropriated) 


6.5 


6.5 


14 


P.I.N. 


GPC 
PRI 


PROJECT  D'lSCRIPTION 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      in      thousands    of  dollars 


TOTALS 


173.67.123  n/a 

173.69.101  H 

173.69.102  n/a 

173.69.103  n/a 
173.67.101  n/a 

173.68.101  n/a 

173.68.102  n/a 

173.67.105  n/a 

L73.67.113  n/a 

173.67.115  n/a 

173.67.108  n/a 


County  Jail  2,  construct  two  new 
classrooms 

($6,0  previously  appropriated) 

County  Jail  2,  convert  garage  area 
into  classroom  and  rec,  room 
(alternate  to  173.67.123) 

County  Jail  2,  install  basketball 
and  handball  courts 

County  Jails  1  &  3,  install  toilet- 
lavatory  fixtures 

County  Jails  2  and  4,  install  automatic 
fire  sprinklers 

County  Jails  2  and  4,  construct  sewage 
pumping  station  &  force  main  (CIAC-7) 

County  Jail  2,  alter  employees  change 
room  and  washroom 

County  Jail  2,  remodel  visitor's  room 

County  Jail  2,  convert  stable  to  farm 
produce  storage  building 

County  Jails  2  and  4,  reconstruct  roads 
and  visitor's  parking  area 

County  Jail  1,  reconstruct  and  extend 
intercom  and  public  address  system 


62.0 

15.8 

10.3 

8.9 

46.4 

28.0 

7.9 

13,3 
60.3 

30.2 

16.1 


290.0 


62.0 

15.8 

10.3 

8.9 

46.4 

318.0 

7.9 

13.3 
60.3 

30.2 

16.1 


15. 


CPC  1969-70         1970-71         1971-72         1972-73         1973-74  1974-75 

P.I.N,  PRI.  PROJECT  DSSCRIPTION  Cost      in    thousands    of      dollars  TOTALS 

172.67.116       n/a         City  Hall,  remodel  Room  333,  Civil  11.8  11.8 

Division 

173,67,103       n/a         County  Jail  2,  relocate  electric  13.8  13,8 

service  for  water  supply  system 
(CIAC-22;  ptn.  423.68.101) 

173.68.103  n/a         County  Jail  4,  modify  heating  &  venti-  6.0  6,0 

lating  system  (CIAC-51) 

173.69.201       n/a         County  Jail  4,  replace  condensate  &  5.5  5,5 

vacuum  pumps 

173.68.104  n/a         County  Jail  4,  install  heating,  venti-  26>5  26,5 

lating  &  cooling  system  (CIAC-64) 


173.67,107       n/a         County  Jail  2,  remodel  inmate  street  8,2 

clothing  storage  room 

173.68.105       n/a         County  Jails  2  and  4,  reconstruct  inter-  10.2 

communication  system 

173.67,117       n/a         Hall  of  Justice,  install  closed  circuit  90.2 

television  system 


173.67.106  n/a 
173.67.112  n/a 


County  Jail  2,  convert  office  to  property 
storage  room 

County  Jail  2,  construct  new  cattle  feed  39,0 
and  storage  building 


8,2 

10.2 
90.2 
4.4 
39.0 


16. 


1969-70         1970-71         1971-72         1972-73         1973-74  1974-75 


P.I.N.  PRI.   PROJECT  DESCRIPTION 


Cost      in      thousands    of      do  liars  TOTALS 


173.59,301        n/a         County  Jail  2,  construct  new  chicken  28.0  28,0 

house  and  feed-storage  building 
(supersedes  173,67.110  &  173,67,111) 

173.67,114       n/a         County  Jail  2,  construct  n^w  carport  for  38,0  33,0 

motor  vehicles 

173.67,109       n/a         County  Jail  2, construct  concrete  retaining  40,5  40,5 

wall 


1/ 


SUPERIOR  COURT 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      in      th  ousands    of  dollars 


TOTAL  PROJECTS 

TOTAL  COST  OF  PROJICTS 
(AD  VALOREM  TAX) 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


179.69.101  H 

179.68.102  H 

179.69.102  H 


City  Hall,  Superior  Court,  remodel  rooms 
403,417,  452,  and  479 

City  Hall,  Superior  Court,  judges'  cham- 
bers, rooms  409,  413,  install  air  condition- 
ing 

City  Hall,  Superior  Court,  renovate 
room  450 


104.2 


29.0 
16.2 

59.0 


0 


0 


0 


0 


TOTALS 


3 

104.2 


29.0 
16.2 

59.0 


TREASURER 

18. 

P.I,N. 

CPC 
PRI. 

PROJECT  DESCRIPTION 

1969-70  1970-71 

Cost  in 

1971-72           1972-73           1973-74  1974-75 
thousands      of  dollars 

TOTALS 

183,38,101 

n/a 

City  Hall,  Room  110,  provide 
security  features  (CIAC-45) 

15.5 

15.0 

(one  project  only; 
from  Ad  Valorem  tax) 


JUVZNILS;  COURT 

Youth  Suidance  Center  and  Log  Cabin  Ranch 


1969-70 


TOTAL  PROJECTS 


13 


TOTAL  COST  0?  PR0JZCT3 


AD  VALORjlM  TAX 


PROPOSJD  BOND 


577.5 
541.5 


OTIljlR  30URG:33 


35.0 


P.I.N. 


185.38.303 


185.57.104 


185.57.102 


186.69.101 


186.68.101 


GPC 
PRI. 


PROJIIGT  DESCRIPTION 


H 


n/a 


Youth  Guidance  Center,  conduct  feasi-  50.0 
bility  study  leading  to  new  construction 
or  complete  remodeling 

(Bond  proposition  tentatively  scheduled 
for  June  1S70  election) 

Youth  Guidance  Center,  renovate  five 
cottages 

($103.0  previously  appropriated,  in- 
cluding $40.0  in  1958-5:?)  (CIAC-25) 

Youth  Guidance  Center,  enclose  access  to 
dependency  cottages;  install  elevator 

Youth  Guidance  Center,  prepare  plans 
for  remodeling  of  the  ground  floor  and 
2nd  floor  of  the  ^Administration  Building 

Youth  Guidance  Center,  construct  34.7 
garage  for  ten  city-owned  vehicles 


55.5 
(57.6) 
(8.0o) 


115,: 


10.0 


19 


1570-71         l?71-72           1972-73            1973-74  1974-75 
°  ^  ^  in      thousands      of      dollars   TOTALS 


13 


8,184.9 


7,570.9  35.5 

70,9  33.5  548.9 

7>500.0  7,500.0 

36.0 


7, 500. On  7,550.0 


70,9  35.5  173.0 


115.9 
10,0 


34.7 


20 


P.ItN, 

C?C 
PRI, 

PROJECT  D3SCRIPTI0N 

1959-70  1970-71 
Cost  in 

1971-72           1972-73            1973-74  1974-75 
thousands      of  dollars 

TOTALS 

183. 38. 132 

n/a 

Youth  Guidance  Gentar,  construct 
retaining  wall  to  stabilize  slide 

31.5 

31.5 

182.69.101 

n/a 

Log.:Cab^;n  Ranch,  enlarge  laundrj; 
area  and  add  new  equipment 

12.0 

12.0 

137,37.105 

n/a 

Log  Cabin  Ranch,  construct  equipment 
storage  building 

42.6 

42.6 

137.65.102 

n/a 

Log  Cabin  ?.anch,  enlarge  Recreation 
Hall 

49.4 

49.4 

137.37.104 
187.67.101 

n/a 
n/a 

Log  Cabin  Ranch,  construct  staff 

quarters  (CIAC-22) 

($8.2  previously  appropriated) 

Log  Cabin  Ranch,  construct  roof 
over  concrete  walks 

80.0 
13.6 

80.0 
13.6 

137,67.103 
187.67.102 

n/a 
n/a 

Log  Cabin  Ranch,  prepare  plans  for 
non-denominational  chapel  (CIAG-33) 

Log  Cabin  Ranch,  install  sewage 
treatment  improvements  (CIAC-58) 

8.5 

63.7 
(35.7) 
(28. Oo) 

8.5 
63.7 

CPC 

P.I.N.        PRI.     PROJECT  DESCRIPTION 


1969-70 


ACADEMY  OF  SCI2NC3S 

TOTAL  PROJECTS  3 

TOTAL  COST  OF  PROJECTS  83.0 

Ad  Valorem  Tax  83.0 
Private  and  Federal  Sources 


CPC 

P.I.N.  PRI.     PROJECT  DESCRIPTION 


213.67,117     A        Francis  Scott  Key  Monument,  46,0 

restore  and  reset 

213.67.105  n/a     Steinhart  Aquarium,  install  swamp  5.0 

area  ventilation  (CIAC-55) 

213.67.104     n/a     Steinhart  Aquarium,  provide  store-  32.0 

room  and  reptile  quarantine  area 

213.67,113     n/a     African  Hall,  renovate  restrooms 

213.67.106  n/a     North  American  Hall,  alterations  to 

heating  system  and  floors 

213.67.116     n/a     Hall  of  Science,  provide  additional 

laboratory  and  office  space 


1970-71         1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands    of    dollars  TOTALS 


12 


81.4 
81.4 


372,0 

60.0 
312,0 


158,7         2,113.0         1,275,0  4,083.1 


33.7 
125.0 


138.0 
1,975,0 


1,275.0 


396.1 
3,687.0 


45.0 
5,0 
32,0 


32.5 


48.9 


312. Oo 


32.5 
48.9 

312.0 


22 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1959-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost  in      thousands    of      do  liars  


213«'o7.1'D^     n/a      North  American  Hall,  remodel  dioramas 

213.69.101     n/a     Steinhart  Aquarium,  install  emergency 

generator 


213.67.301  A 


Hall  of  Man,  exhibit  building,  new 
construction 


213.67.112     n/a     Steinhart  Aquarium,  install  suspended 

ceiling  in  swamp  area 

213.67,114     n/a     Steinhart  Aquarium,  ground  water 

removal  system 


213.67.302  A 


Earth  History  and  Evolution  Building, 
new  construction 


60.0 


27.3 


125. Oo  l,875.0o 


6.4 


138.0 


TOTALS 


60.0 
27.3 

2,000.0 

6.4 

138.0 


100. Oo        l,275.0o  1,375.0 


COUNTY  CLESK 

1965-70 

1970-71       1971-72  1972-73 
Cost      in  thousands 

1973-74  1974-75 
of  dollars 

TOTALS 

23 

qTpJ7LT£  PRDJICT  FOR  FUNDIN3 
FRDM  AD  VALORIM  TAX: 

C?C 

P.I.N.              PRI                   PROXi;CT  DjISCRIPTIOM 

225.37.101    n/a           City  Hall,  Room  317,  install  acoustical 

tile  (GIAG-5i) 

14.5 

i 

1 


1969-70 


DEPARTMENT  OF  ELECTRICITY 


TOTAL  PR0J:5CTS 


TOTAL  COST  OF  PROJECTS  361.2 
(AD  VALOREM  TAX) 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

233.69.101  Central  Radio  Station,  install  15.8 

security  measures 

233.67.102  Central  Radio    Facility,  install  51.5 

underground  outdoor  wiring 

233.67.101    n/a       Various  locations,  Fire  and  Police  293.9 

alarm  systems  in  underground  dis- 
tricts; annual  request  (CIAC-3) 

Note :  Board  of  Supervisors  Reso- 
lution 515-68  declares  intent  for 
preferential  financing. 


1970-71         1971-72         1972-73         1973-74  1974-75 
ost      in      thousands      of      dollar  s  TOTALS 


0  0  0  0  0  3 

310.0  315.0  320.0  325.0  330.0  1,961.2 

15.8 
51.5 

310.0  315.0  320.0  325,0  330.0  1,893.9 


25. 


RIAL  ESTATE  DllPARTMENT 


1369-70 


C  o 


1970-71 
St  i 


n 


1971-72 
thou 


1972-73 

a  n  d  s  o 


1973-74 
f  doll 


1974-75 
a  r  s 


TOTALS 


TOTAL  PR0J3CTS 


0 


0 


TOTAL  COST  OF  PROJECTS 


23.5 


52.2 


108.8 


0 


0 


184.5 


(AD  VAL0R'^:M  TA5GS) 


CPC 

P.I.H.  PRI. 


245,57.104      r^/fft  Brooks  Hall,  enlarga  garbage  room  10,0  ^^'^ 


245.67.109  B 


4.0 


9  5 

245.67.107  n/a  Brooks  I-lall,  Civic  Center,  prepare  -.  .5 

studies  to  solve  operational  problems 
(was  ptn.  423.68.102) 

245.69.101      C  Civic  Center  Area,  study  for  under-  4.0 

•'round  cafeteria  between  Civic 

O 

Auditorium  and  Brooks  Hall 

52,2 

245.67.110      n/a  Civic  Auditorium,  resurface  balcony  52,2 

floors 

245.67.108  n/a  Civic  Auditorium,  main  floor,  install  -3. 


partitions 

in?  0  ^02.0 
Brooks  Hall,  install  sidewalk  freight  J-^^W 

elevator 

(Project  245.67.109  rated    'Desirable  ' 
as  to  need  only) 


FINANCIj  and  Rj.CORDS 

1969-70 

C  o 

1970-71 
St  in 

1971-72 
t  h  o  u  s 

1272-73 
a  n  d  s  of 

1973-74 
doll 

1974-75 
a  r  s 

TOTALS 

26. 

TOTAL  NUMBSR  OF  PROJECTS 

2 

0 

0 

0 

0 

0 

2 

TOTAL  COST  OF  PROJJGTS 
(Ad  Valorem  Tax) 

35.5 

0 

0 

0 

0 

0 

35.5 

CPG 
?RI, 


PROXUCT  DESCRIPTION 


231.69.101  A 
251,53.101  n/a 


Study  for  new  Racords  Center  -  site  15,0 
undetermined  (formerly  ptn,  423.58.102) 


City  Hall,  Room  105,  Tax  Collector's 
office,  provide  security  features 
(CIAC-37) 


20.5 


15,0 


20.5 


PUaCIiASING  D3?ARTIi  :HT  -  CllNTRAL  SHOPS 


196S-70  l?7a-71       1S71-72  1:72-73 

Cost      in  thousands 


i; 73-74  1974-75 
of  dollars 


T3TAL  PROJECTS 

TOTAL  COST  OF  PROJECTS 
(AD  VALORjlM  TAX) 


294.0 


8.3 


118.4 


TOT/VLS 


14 
420.7 


GPC 
?RI. 


PROJ::CT  D:7.3CRIPTI0M 


311.5:. 101 


311.57.102 
311.57.104 
311.57.103 
311.57.112 
311.57.103 
311.57.107 


n/a         Array  G treat  Maintenance  Yard,  ancles e 
gas  station  service  area 
(This  project  was  listed  as  an  item 
in  project  423.38.101) 

n/a         Central  Shops,  auto  shops,  install 
ventilation  (GIAC-31) 

n/a  Central  Shops,  machine  shop,  con- 

struct mezzanine  office 

n/a         Central  Shops,  truck  repair  area, 
replace  portion  of  lighting  system 

n/a         Central  Shops,  service  station,  en- 
close work  area 

n/a         Central  Shops,  construct  enclosed 
shed  for  ladder  &  lumber  storage 

n/a         Central  Shops,  modify  shop  entrances 


5.1 


13.7 


23.2 


24,3 


14.3 


8.4 


8.3 


5.1 


18.7 
8.4 

23.2 
8.3 

24.8 

14,3 


28. 


P.I.N. 


CPC 
PRI. 


PROJECT  D3SCRIPTI&N 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      in      thousands      of  dollars 


311,67.111       n/a       Central  Shops,  provide  fire  pump 

test  facility 


311.67,101  n/a  Central  Shops,  improve  unpaved 
311.67.116  n/a 


storage  area 


Central  Shops,  provide  fire  hose 
test  facility 


311.67.115        n/a        Central  Shops,  raise  yard  and  road- 
ways to  original  grade 

311.67.106        n/a        Central  Shops,  construct  vehicle 

storage  structure 

311.67.113  n/a        Central  Shops,  relocate  existing 

gas  station  5t  storage  tanks 

311.67.114  n/a        Central  Shops,  new  partitions  in 

main  shop  office  area 


16.9 
71.0 
16.1 
102.9 


54.6 
52.0 
3.4 


TOTALS 


16.9 
71.0 
16.1 
102.9 
54.6 
52.0 
3.4 


29 


DZPARTMZNT  OF  PUBLIC  WORICS  —  General  Office 


1S65-70         1970-71  1S71-72       1972-73       1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


TOTAL  PRO Ji:  GTS 


0 


TOTAL  COST  OF  PR0J.2CTS 


AD  VALOR^SM  TA^GS 


GAS  TAX23      ROAJ)  FUHDS 


PR.0P053D  BObTDS 


879.2 
718.2 
183:. 7 

0 


332.0  22,150.0 
332.0  435.0 


0 


28,715.0 


325.0 
325.0 
0 


343.0 
343.0 


345.0  31,374.9 

345,0  2,723.2 

0  131.7 

0  28,715.0 


CPC 

 ?^  PR0J7.GT  DESCRIPTION 


1955-70 


423.67.101       n/a      Various  public  buildinss,  misc.  replace-  170.0 

mant  &  reconstruction  items  (annual 
request) 

423.68.101  n/a      Various  public  buildings,  misc.  minor  125.0 

capital  improvements 
(annual  request) 

423,58.105       A         Utilities  undergrounding  (study  only)  3.0 

(CIAC-23A) 

($10.0  previously  appropriated) 

423. of. 101       n/a      45  Hyde  St.,  renovate  3rd  floor  for  43.5 

occupancy  by  Bureau  of  Architecture  S. 
Bureau  of  '.ngineering 

423.51 . 102  A         Civic  Center  area,  provide  new  govern-  35.0 

mental  facilities  by  constructing  a  Courts 
Bldg. ,  by  converting  City  "lall  to  a  muni- 
cipal office  bldg,,  and  by  replacing  the 
present  steam  heat  in?  plant  with  new  -central  -- 
heating  fic'cooling  plant    -(bond  proposition 
tentatively  scheduled  for  November . 1570 
election)     ($30,0  previously  appropriated) 
Note:     Project  423.5J>,102  supersedes  pro- 
jects 423,57.103  C:  423.58.105 

423.67.105       n/a      City  Hall  Annex,  450  McAllister,  install  5.0 

ventilating,  heating  and  cooling  equipment 
(CIAC-50) 


1?70-71  1271-72       1:72-73       1573-74  l?74-75 

St      in      thousands      of      dollars  TOTALS 


180.0 


ISO.O  200.0  218.0  220.0  1,178.0 


125.0 


125.0  125.0  125.0 


125.0 


750.0 


8.0 


43.5 


257.0         23, 715. On 


29,007.0 


70.0  120,0 


is;5.o 


CPC                                                                                     1965-70      1970-71    .      1971-72       1972-73       1973-74  1974-75 
?,I.N.  PRI«  PROJJICT  DISCRIPTIOM    Cost      in      thousands      of    dollars  TOTALS 


423.68.104 

A 

DPW,  testing  laboratory,  relocate 
from  City  I-Iall  to  Southeast  Sewage 
Treatment  Plant  (GI*lC-65) 

207.0 
(138.0) 
(69.0s) 

423.67,106 

A 

Maintenance  Yard,  2323  Army  St.,  con- 
struct 2nd  floor  addition  to  Adminis- 
tration Building 
($14,0  previously  appropriated) 

273.1 
(185.4) 
(92.7s) 

423.37,138 

n/a 

City  Hall,  install  ventilation  system 
for  Bureau  of  iln^ineering  offices 

8,3 

278.1 


8.3 


32. 


DSPARTff^.NT  OF  PUBLIC  WORIG  -  SAIHTATIOW 


1S69-70 


1970-71 
Cost  in 


1971-72  1972-73 
thousands 


1973-74 
of  doll 


1974-75 
a  r  s 


TOTALS 


TOTAL  PROJECTS 


TOTAL  COST  OF  PROX^GTS 


APPR0V:2D  BONDS 


PRDPOSllID  BONDS 


OTIi'^R  SOURC:.-^S 


6,453.0 
5,532.0 

0 

521.0 


5,827.0 
5,827.0 

0 

0 


13,423,0 
3,:^2?.0 
S, 500.0 
0 


18,238,0 
2,338.0 
15,900.0 
0 


19,145.0 
0 

IS, 145.0 
0 


32,026.0 
0 

32,025.0 
0 


95,127.0 
17,626.0 
76,530,0 
921.0 


PROJ-^CTS  IIWDLVIW3  TirF,  AGQUISITIOH  OF  LAND 

ARi:  SUBJECT  TO  FURram  R!:vi:":;w  by  tio  city 

PLAWWIWG  COMMISSION 

SCH7.MATIC  DRAWINGS  AND  PRILMNARY  ?hAHS  FOR 
STRUCTURHS  RISING  ABOV:i  GRAD!^  AKS  3UBJ:2CT  TO 
R5VI2W  BY  TIG  CITY  PLANNING  COMSSION 


r 


33, 


C?C                                                                             1969-70  1270-71           1971-72         1972-73       1973-74  1974-75 

P.I.N.  PRI.  PROJ:a;CT  D:^.3CRIPTI0H  Cost      In      thousands    of      dollars  TOTALS 

425.59.101  n/a       Various  locations,  reconstruction  and          500,0b  500.0b          500.0b          500. Oh         500, On  500. On  3,000.0 

replacement  of  existing  sewers 

(annual  request)     (formerly  425,67,101) 

425.69.102  n/a       Various  locations,  enlargement  of              2,950.0b  2,374.0b       2,119.0b       1,428.0       2, 094. On      15, 456. On  26,431.0 

existing  sewers  (annual  request)  (728.0b) 

(700. On) 

Mote ;    Project  425.69.102  would  be 
financed  in  part  from  a  bond  proposition 
tentatively  scheduled  for  the  June 
1972  election, 

425.69.103  A          Various  locations,  sewer  extensions              505.0b  570.0b           200.0b          200. On         200. On  200.0n  1,875.0 

425.69.104  A          Various  locations,  construct  diversion          35.0b  425.0b           110.0b          610.0  610.0n  llO.On  1,900.0 

structures,  sanitary  interceptors,  r^nn  n  ^ 

pumping  stations  and  sanitary  force  (500, On; 
mains 


P.I.W. 


GPC 
PRI. 


PROJECT  D':?.3CRIPTI0N 


lS6:-70       1970-71  1971-72       1972-73       1^73-74  1974-75 

Cost      in      thousands      of  dollars 


34. 


TOTALS 


425.37.102  n/a 


425. 3:. 105 


425.53.301  A 


Sewage  Treatment  Plants  and  Pumping 
Stations,  reconstruction  and  modern- 
ization (annual  request) 


1,000.0b  1,000.0b 


North  ct  Wast  Shorelines  of  the  City,  1,433.0 
provide  storm  flow  -pollution  control  (542,0b) 
facilities  (sites  undetermined;  formerly  (921. Oo) 
Project  423,38,103)  (increase  in 
operating  costs  undetermined) 

Mote;    Project  425,39.105  is  part  of  a 
$47,421,0  program  for  storm  flow  control; 
financing  includes  a  $45,000.0  bond 
proposed  for  the  November  1971  election. 

Various  sewage  treatment  plants,  provide 
effluent  water  pollution  control  facilities 
(increase  in  operating  costs  undetermined) 
($35,000.0  bond  proposed  for  November  1971 
election) 


J58.0b 


1,000.0b      1,000.0b      1,250. On        1,250. On 


4, 500. On      4, 500. On      4, 500. On       4, 500, On 


5, 000. On    10, 000. On    10, 000. On      10, 000. On 


6,500.0 


20,421.0 


35,000.0- 


DEPARTI^fiMT  OF  PUBLIC  R^^IALTH 


195S-70         1970-71         1971-72         l?72-73         1373-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


TOTAL  NUi^jlR  OF  PROJECTS 

35 

15 

17 

2 

0 

0 

69 

TOTAL  COST  OF  PROJECTS 

25,725.0 

15,054.3 

5,15>.3 

9,594.7 

78.7 

58,944.0 

.AD  VALOREM  TAX 

954.3 

S73.0 

1,458.3 

2,013.0 

75.0 

78.7 

5,552.3 

APPR0V:3D  BOND 

25,772.3 

2,091.3 

131.0 

0.0 

0.0 

0.0 

27,994.6 

?ROPOS:"D  BOND 

0.0 

12,000.0 

3,570.0 

10,297.4 

9,529.7 

0,0 

35,397.1 

^DWAMCl  PLAIIWING  OF  PHYSICAL  FAGILITI13  GIIOULD  3'.: 
C00RDIIIAT?,D  AT  STAFF  L:^\r:^L  B'CTI'I'IiaJ  TH'^.  DUPART- 
mmS  OF  PUBLIC  IOALTH  AI-JD  CITY  "PLAirdllTG 

Ti-n  sug3:^st:^d  d:.3c::;htraliz:.d  PATTr.Ri^i  for  district 

MSMTAL  tOALTH  CSNTJIRS  POSES  QUESTIONS  A3  TO  Tl-Ii: 
HUHB7/R  AND  T:]:RRIT0?J:AL  DISTRIBUTION  OF 
FACILITI2S  IN  A  HIGIi-D3NSITY  CITY  OF  SM,ALL  320- 
SPJkPKICAL  3CAL'2, 


CPC 

P.I.N.  PRI. 


PROJgCT  DSgCRIPTION 


1969-70 


500.67.102  n/a         District  Health  Center  4  and  Emergency  41.5 

Aid  Station  (Chinatown-North  Beach), 
Broadway  &  Mason  St.,  new  construction 
($1,854,2  previously  appropriated) 

Note;     Bd,  of  Sups,  policy  statement 
for  original  equipment  of  facility 

500.67,101       A  S.  F,  General,  construct  new  medical  25,772.3 

center 

($5,675.0  previously  appropriated  from 
bond  fund) 

500.59,101        A  101  Grove,  study  for  auditorium  egress  5,3 

500.68,111      n/a         101  Grove,  alter  Ivy  3t.  exit  doors  10.8 

500. 6?, 102       n/a         3.  F.  General,  temporarily  relocate  125,0 

Chemistry  Lab 

500.68.115       n/a         S.  F.  General,  additional  temporary  35.0 

parking  (CIAC-20A) 

500,68.104       n/a         S.  F,  General,  emergency  and  admitting  27,6 

area,  provide  X-ray  room  (CIAC-42) 

500.69.103  n/a         S.  F.  General,  emergency  &  admitting  50,0 

area,  provide  X-ray  room  (alternate 
#1  to  500.68,104;  cost  not  included 
in  totals) 


1970-71 
o  s  t  in 


1971-72  1972-73  1973-74  1974-75 

thousands      of    do  liars 


TOTALS 
41.5 


2,091.3  131.0 


27,994.6 

5.3 
10.8 
125.0 

35.0 

27.6 

50,0 


37. 


P.I.N. 


CPC 
PRI. 


PROJECT  D3SCRIPTI0N 


1959-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      in      thous  ands    of  dollars 


TOTALS 


500.69.104  n/a 


500.69.105  n/a 

500.67.112  n/a 

500.67.113  n/a 
500,67.155  n/a 

500.68.106  n/a 

500,67,159  n/a 

500.69,106  n/a 

500.67,139  n/a 

500.69  .107  n/a 

500.67.  121  A 


S.  F.  General,  emergency  &  admitting  8,9 
area,  provide  X-ray  room  (alternate 
#2  to  500.68,104;  cost  not  included 
in  totals) 

S,  F.  General,  emergency  &  admitting  41,9 
area,  misc.  alterations 

Central  Emergency,  provide  radio  dis-  6,1 
patch  room  and  communications  center 

Various  emergency  hospitals,  install  2,5 
standby  power  facilities  (CIAC-61) 

Hassler,  enlarge  clinical  laboratory  19,0 
(CIAC-41) 

Hassler,  Ward  4,  provide  bed  pan  7,0 
hoppers  (CIAC-52) 

Hassler,  access  road  slide  correction  46.3 
($8,7  previously  appropriated  (CIAC-8) 

S,  F.  General,  install  medical  records  12,7 
facility  for  outpatient  clinic,  bldg,  9 

S,  F.  General,  Bldg,  200,  remodel  90.2 
elevator  (CIAC-20) 

S.  F,  General,  install  pharmacy  ceiling  9.3 

Laguna  Honda,  studies  for  future  expan-  22.0 
sion  (was  ptn.  423.68.102) 


32.7 
110.0 


8.9 


41,9 

38.8 

112.5 

19.0 

7.0 

46.3 

12.7 

90.2 

9.3 
22.0 


38. 


P.I.N, 


CPC 
PRI. 


proj::ct  description 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      in      thousands      of  dollars 


TOTALS 


500.57.122  A 


500.69.108  3 


500,55.109 
500.67.109 
500.69.110 
500.67.120 
500,68.107 
500.69.111 
530.67.127 


n/a 
n/a 
n/a 
n/a 
n/a 
n/a 


Hassler,  studies  for  future  expansion 
(was  ptn.  423-68.102) 

District  Mental  Health  Centers,  plus 
subcenters,  new  construction  at  un- 
determined sites  (incorporating  or 
replacing  projects  500.67.103,  .147, 
.148  &  .490;  also  a  portion  of 
423.68.102) 

3,  F,  General,  remodel  Wards  84,  85 
&  86 

S.  F.  General,  Building  30,  remodel 
basement 

Laguna  Honda,  ward  kitchens  &  dining 
rooms,  replace  resilient  flooring 

Laguna  Honda,  various  areas,  provide 
ventilation 

Hassler,  various  wards,  provide 
nurses  stations  in  5  wards 

Laguna  Honda,  install  audio  testing 
rooms 

Laguna  Honda,  study  to  increase 

X-ray  facilities  (was  ptn,  423.68.102) 


10.5 


50.0  12, 000. On 


30.5 


68.3 


6,2 


15.5 


78.3 


6.0 


3.0 


10.5 
12,050.0 


30.5 
68.3 
6.2 
15.5 
78.3 
6.0 
3.0 


39. 


P.I.N. 


CPC 
PRI. 


PR0J3CT  DBSCRIPTION 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost    In      thousands      of  dollars 


TOTALS 


500.68.108  n/a 

500.68.101  n/a 

500.69.112  A 
500.67.149  A 

500.69.113  A 

500.69.114  n/a 

500.69.115  n/a 

500.67.152  n/a 

500.67.154  n/a 

500.69.201  n/a 

500.69.202  A 


Hassler,  various  wards,  install 
ventilation  systems 

Various  health  centers,  install 
burglar  alarm  systems  (CIAC-44) 

Laguna  Honda,  survey  laundry 
operations 

Laguna  Honda,  study  for  elevator 
needs  (was  ptn,  423,68.102) 

Laguna  Honda,  study  for  pharmacy 
extension 

S,  F.  General,  Bldg,  3,  reconstruct 
ventilating  system  in  Autopsy  Room  2l5 

Laguna  Honda,  install  utility  closets 
in  ward  kitchens 


30.4 
47.2 
5.0 
4,9 
2.0 
64.0 
18.5 


101  Grove,  steam  clean  bldg,  exterior  11.8 

Laguna  Honda,  install  burglar  alarm 
systems  in  laundry  building  &  pharmacy 

Laguna  Honda,  replace  resilient  floor- 
ing in  main  corridors 

Laguna  Honda,  study  for  main  corridor 
ceiling  &  lighting  (was  ptn,  500.67,160 
&  423.68,102) 


6.7 
103.7 
2,0 


30.4 

47.2 

5.0 

4.9 

2.0 

64.0 

18.5 

11.8 
6.7 

103.7 

2,0 


40. 


P.I.N. 


CPC 
PRI, 


p  proj:]:ct  description 


1969-70         1570-71         1^:71-72         1972-73         1973-74  1974-75 
Cost    in    thousands    of  dollars 


TOTALS 


500.69.203 

500.39.204 
500.68.103 

500.67.141 

500.69.205 
500.58,109 

500.63.114 

500.67.124 

500.67.132 
500,59.203 

500,69.207 


n/a         Laguna  Honda,  reconstruct  lighting, 
various  locations 

n/a         Laguna  Honda,  relocate  dental  clinic 

n/a         Laguna  Honda,  improve  laundry  hot  water 
system  ($4.0  appropriated  1968-69) 
(CXAC-26) 

n/a         S.  F,  General,  install  main  parking  area 
lighting 

($14.0  previously  appropriated) 

n/a         Hassler,  expand  rehabilitation  dept. 

n/a         Laguna  Honda,  Install  therapy  pool  water 
filter 

n/a         Laguna  Honda,  reconstruct  meat  refrigerator 
box 

A  101  Grove,  modernization  studies  (was 

ptn.  423.68.102) 

n/a         Health  Center  No.  3,  pave  parking  area 
n/a         Laguna  Honda,  install  partitions  in  wards 
n/a         Laguna  Honda,  install  curtain  tracks  in  wards 


42,8 

61.0 
12.0 

20.3 

65.2 
7.7 

13.7 

13.7 

22.3 
202.0 

159,7 


21,2 


22.1 


42.8 

61.0 
12.0 

63.6 

65.2 
7.7 

13.7 

13.7 

22.3 
202,0 
159.7 


41. 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70         1970-71         1971-72         1572-73         1973-74  1974-75 
Cost      in      thousands      of  dollars 


TOTALS 


500.67.128  A 


500.57.157 
500. 3?. 301 


500.67.158 
500.57.111 
500.67.104 
500.67.105 
500.57.137 
500.69.302 
500.67.157 


n/a 
n/a 


S,  F,  General,  acquire  eleven  parcels 
of  land 

Hassler,  Wards  1  and  2,  remodel 

S.  F,  General,  consolidate  chemistry 
&  microbiology  labs  (supersedes 
500.57.110  for  which  $20,0 
was  previously  appropriated) 


n/a         Hassler,  Administration  Building, 
remodel 

n/a         101  Grove,  modernize  two  elevators 


n/a         District  Health  Center  1,  provide 
additional  examinations  rooms 

A  District  Health  Center  2,  provide  park- 

ing area 

A  Park  Emergency,  relocate  and  construct 

new  facility 

A  S.  F.  General,  study  for  future  use  of 

existing  buildings  to  remain 

A  S.  F,  General,  study  for  auditorium  & 

library  (was  ptn.  423.68.102) 


97.5 


68.0 


145.0 


30.0 


71.4 


75.0 


50.1 
70.9 
37.5 
58.0 
201.8 
25.0 
6.3 


628.0 


74.5 


491.3 


25,0 


78.7  390.6 

145.0 
658.0 


50,1 
145,4 

37.5 
58.0 
693.1 
50,0 
6.3 


42. 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost      In      thousands      of  dollars 


TOTALS 


500.69.303  n/a 

500,67.153  n/a 

500.67.134  n/a 

500.67.135  n/a 


500.67.151  C 


500.57.146  C 


500.67.125  n/a 


500.67.115  n/a 


500. 6S .401  H 


S.  F.  General,  construct  security 
fencing  &  gates 

Laguna  Honda,  construct  new  fence 

Laguna  Honda,  various  wards,  remodel 
treatment  rooms  &  nurses ' stations 

Laguna  Honda,  various  wards,  kitchen 
alterations 


500,67.142      n/a         S.  F,  General,  Building  80,  remodel 


Hunters  Point  area,  construct  demon- 
stration-city clinic  &  hospital 

China town -North  Beach  area,  construct 
northeast  community  hospital 

Laguna  Honda,  Ward  Building  B, 
alterations 


500.67.129      n/a         Laguna  Honda,  reconstruct  paging  system 


S,  F.  General,  Bldg,  300,  install  new 
elevator 

Lacuna  Honda,  construct  parking  area 


20.0 

7.3 

72.6 

28,7 
64.0 

105. On        1,155. On 
3,465.q'n  9,142.4n 
505.9 
46.0 

110.7 
590,0 


9,519.7n 


20.0 

7.3 
72.6 

28.7 

64.0 
10,779.7 

12,607.4 

505.9 

46.0 

110.7 

590.0 


43, 


PALAC3  OF  Tlil  L33I0N  OF  HONOR 


1969-70  1970-71  1571-72  1372-73  1973-74  1974-75 
 Cost      in      thousands      of  dollars  


TOTALS 


TOTAL  ITUI^IBZR  OF  PROJECTS 


0 


0 


10 


COST  CF  PROJECTS 


AD  VAL0R7,M  TAX 


PROPOSED  BOND 


101,3 
101.3- 

0 


59.5 
99.5 


1,352.0 
52.0 
1,300.0 


0 
0 
0 


0 
0 
0 


0 
0 
0 


1,552.8 
252,8 
1,300.0 


P.I.K. 


CPC 
PRI. 


PROJECT  D^SSCRIPTION 


ill. 50. 103  n/a 


611,58.101  n/a 


611.58.102  n/a 


611.67.105  n/a 


611.57,103  n/a 
611.59.101  n/a 


lilxtarior  lighting 
improvements  (GIAC-32) 

Install  security  alarm  system 
(CIAC-55) 

Convert  boiler  burners  from  oil  to 
gas  (CIAC-907) 

Restoration  of  Gallery  10 
($5,0  previously  appropriated) 

Remodel  receptionist  area 

Coordinate  rehabilitation  projects 


21,7 

12.5 

20.3 

32.2 

8.5 
5.0 


21.7 

12.6 

20.3 

32.2 

8.5 
6.0 


44. 


1969-70         1970-71       1971-72  1972-73 
Cost      in      th  o  u  s  a  n  d  s 


611.67.201  H 


511.67.106  n/a 

611.57.107  H 


Underground  expansion  of  exhibit  and 
storage  space 

($8.0  previously  appropriated) 


611.67,104      n/a         Remodel  Garden  Courts  1  and  2 


Remodel  Galleries  9  and  11 

Widen  perimeter  road  and  provide 
new  parking  area 


20.0 

51.5 
28.0 
52.0 


1,300. On 


TOTALS 


1973-74  1974-75 
of      d  o  1  1  a  r  s 


1,320.0 

51.5 
28.0 
52.0 


YOITNG  MUSEUM 


TOTAL  PROJECTS 

TOTAL  COST  OF  PROJ::CTS 
AD  VAL0R3M  TAX 
PROPOSED  BOND 


CPC 

P.I.H.  PPsI.  PROj:i:CT  Dj: 3GPJ PTIOM  

321. 6?. 101       Aj  3ast  Wing,  ranovation 

(alternative  to  521.67.201) 

621,67.102       n/a       Install  Romanesque  Arch 

(formerly-  ptn.423,68.101 
Minor  Cap,  Imprs , ;CIAC-22) 

521.68,104       n/a        Brundage  Wing;  install  partition,  pro- 
vide showcases 

821.67.201       H  Sast  Wing,  new  construction 

(alternative  to  621. 6C. 101) 

621,67.301       C  Convert  tower  space  to  offices 

£c  storage 


45, 


1969-70  1970-71         1271-72  1972-73  l>73-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


234.0  10S.7  4,300.0  1S5.7  0  0  4,859.4 

254.0  103.7  0  1S5.7  0  0  559.4 

4,300.0  4,300.0 


250.0 
4.0 


79.7 

30.0  4, 300. On 


195,7 


250.0 
4.0 

79.7 
4,330.0 
195.7 


46. 


PUBLIC  LIBRARY 


196:-70  1570-71         1971-72         1972-73         1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


t:tax  numb hr  of  projects 


TOTAL  COST  OF  PROJjlCTS 


AD  VALORi^M  TAX 


PROPOSllD  BOND 


135.7 
135,7 
0 


15,153.2 
153.2 
15,000.0 


0 
0 
0 


0 
0 

0 


0 
0 
0 


0 
0 
0 


15,288.9 
288.9 
15,000.0 


P.I.N. 


CPC 
PRI. 


PROJECT  D^ilSCRIPTIOW 


631.59.101  n/a 

631.67.101  n/a 

531.58.131  H 

531.68.102  D 
631.57.201  A 


45  Hyde  St.,  renovate  second  floor 

Modernize  eight  branch  libraries 
(CIAG-33) 

Main  Library,  Periodical  Reading  Room, 
install  air  conditioning 

Main  Library,  stack  room,  replace  glass 
flooring 

Main  Library,  new  construction  (site 
undetermined) 


29.8 


53.1 


26.: 


25.9 


124.1 


29.1 


15, 000. On 


29.8 
177.2 

26.9 

55.0 

15,000.0 


R^CR-^ATIOM  .AND  PARIC  D-^PARTM^T 


1369-70 


TOTAL  PR0J-2CTS 
TOTAL  COST  OF  PROJECTS 


37 


2,850,6 


R3C0NSTRUGTI0N  AND  RSPLACjII^NT  ITSMS  - 
TOTAL  PROvHCTS 

total  cost  cf  prox^cts 

ad  valorem  tax 
propos:;:d  bonds 


13 
376,0 
376.0 


:a?ITAL  IMPPOTMINT  PR0J:IGTS  (Incl.  all  Camp  Mather  Projscts) 
TOTAL  PROJXTS  24 


TOTAL  COST  OF  PROJllGTS 

AD  VALOREM  TAX 
PROPOSj'JD  BONDS 
0T!1?R  SOURCES 


2,514.0 
2,120.1 
334.5 


*  Cost  estimates  of  all  projects  are  as  recorded  in  the 
unofficial  departmental  priority  summary  sheets  or 
project  data  sheets.    Discrepancies  have  been  generally 
resolved  in  favor  of  the  higher  estimates  and  these  are 
subject  to  adjustments.     Cost  estimates  for  Project 
556,59,190  are  not  included. 


47, 


1?70-71  1^71-72         1972-73  1973-74 

—  ~  thousands      of      dol  1  a  r  s 


10 

3,308.2 


1974-75 


12 
1,953.4 


3 

2,605.5 


4 

550.5 


15 


TOTALS 


81 


5,871.4  17,179.5* 


1,177.5 
1,177,5 


420.0 
420.0 


355.8 
355.8 


2 

308.6 
308.6 


930.0 

430.0 
500.0 


25 

3,567.9* 

3,067.9 
500.0 


2,130.7 
2,120.7 
10.0 


10 
1,533.4 
1,485.1 
47.3 


2,249.7 

749.7 

1,500,0 


2 

241.9 
241,9 


13 


1,253.5 
3,607.9 


55 


4,941.4  13,611.7* 


7,972.0 
5,187.3 
451,8 


All  projects  are  arranged  according  to  the  pre- 
liminary departmental  priority  recommendations. 


48, 


RZCIGATION  AND  PARK:  n^^PARTft^NT 

:f^econstruction  and  P^eplacament  Items 


P.I.N. 


PROJECT  DISGRIPTIOW 


1959-70  1570-71         1971-72       1972-73       1973-74  1974-75 

Cost    in      thousands      of  dollars 


551.57.102  n/a 

551.37.103  n/a 

551.37.110  n/a 

551.57.111  n/a 
551.59.103  n/a 
551.39,105  n/a 


Various  locations,  resurface  Courts  and 
play  areas  (a  continuing  program) 
($240.0  previously  appropriated) 

Various  locations,  resurface  walks  and 
paths  (a  continuing  program) 
($145.0  previously  appropriated) 

Zoological  Gardens,  replace  fencing 

(continuing  program) 

($48.0  previously  appropriated) 

Union  Square,  replace  irrigation  system 
($2,0  previously  appropriated) 

Various  locations,  rehabilitate  lighting 
systems 

Point  Lobos  Parking  Area,  resurfacing! 


551.37.115      A  Garfield  Square,  rehabilitation  (*see  below) 

($5.5  previously  appropriated) 

651.38.104      n/a        Phelan  Beach,  reconstruct  retaining  wall 

351. 3:. 101      n/a        Sigmund  Stern  Grove,  renovate  outdoor 

stage 

551.59,108      B  South  Park,  rehabilitation 


80.0 


50.0 


14,0 


4.0 


20.0 


3.8 


6,0 


4.8 


35.0 


80.0 


80.0 


50.0 


14.0 


35.5 


20,0 


112.0 


254.7 


*  (Note  re 
the 


80.0  80.0  80.0 


50.0 


14.0 


50.0  50.0 


14.0  14.0 


80.0 


50.0 


14.0 


TOTALS 


430.0 

300.0 

84.0 

40.5 
40.0 
8.8 
118.0 

259.5 
35.0 
80.0 


651.67.201  B 


651.57.120  H 


551.67.105 

551.57.114 

551.57.113 

551. 5?, 102 

551.67.118 
551.57.116 
651.67.202 

551.68.501 

551,68.501 


PROJECT  DZSGPgPTIOM 

Franklin  Square,  rehabilitation 
($2.5  previously  appropriated) 

Golden  Gate  Park,  rehabilitate  two 
windmills 

($10,0  appropriated  from  the  Urban 
Beaut if ication  Reimbursement  Grant 
for  plans  l?5S-'70) 


n/a  Candlestick  Park  Stadium,  miscel- 
laneous reconstruction  and  replacement 
($36,3  previously  appropriated) 

n/a  Aquatic  Park,  iuinicipal  Pier  lighting 
($4.0  previously  appropriated) 

B      Huntin3ton  Square,  replace  irrigation 
system;  rehabilitate  square 

n/a  San  Francisco  Zoological  Gardens, 
rehabilitation 

B      Jefferson  Square,  rehabilitation 

B      Ina  Coolbrith  Park,  rehabilitation 

B      Lafayette  Square,  rehabilitation 
($6,0  previously  appropriated) 

H      Golden  Gate  Park,  reconstruct  North 
Mill  Pxe servo ir  roof 

H      Golden  Gate  Park,  reconstruct  Arboretum 
reservoir 


1969-70 

12.0 
3.2 


80.0 


49, 


1970-71  i;71-72  1572-73 

t      in  thous  a  n  d  s 

150.0 
141.2 


IS  73-74  IS  74-75 
of  dollars 


TOTAT.rx 


172.0 
144.4 


80,0 


80.0 


36,0  35.0 


36.0 


348.0 


102.1 

77.0 

15,0 

2.5 
32.5 


15.0 
104.0 

74.0 


96.7 


102.1 

77.0 

30.0 

106.5 
32.5 
74.0 

96.7 


118,2 


118.2 


CPC 

P,I.N.  PRI.  PR0J-3GT  PaSCRIPTIQM 


1969-70  1970-71         1971-72       1972-73      1973-74  1974-75 

Cost      In      thousands      of  dollars 


TOTALS 


551.58.602      H       Golden  Gate  Park,  reconstruct  Elk 

Glen  Pumphouse 


551.39.106  G 


Golden  Gate  Park,  Chain  of  Lakes, 
rehabilitation 


556.57.505      A     .  Golden  Gate  Park,  Strawberry  Hill 

and  Stow  Lake,  rehabilitation 


559,67,105      B       Camp  Mather,  replace  six  cabins 


10.4 


250.0 
500. On 


3.0 


79.1 


10.4 
250.0 
500.0 

82.1 


P3CREATI0M  AND  PAKIC  D2PARTM3NT 

Capital  Improvement  Projects 


51. 


P.I.N. 


CPC 
PRI. 


PROJilCT  DI?,3GRIPTI0N 


1959-70 


1370-71 
o  s  t  in 


1271-72  1972-73 
thousands 


1973-74  1974-75 
of  dollars 


TOTALS 


65S.55«1?0       A       Hunters  Point  Redevelopment  Project,  85.0  1,000.0         1,000,0       1,000.0         915,0  4,000.0 

recreation  and  park  improvements 

(These  cost  estimates  are  not  included  in  the  departmental  total  cost  summary.) 

IT  IS  R'GCMC^ilDlD  THAT  FUWDS  FOR  PROJECT 
o55.o?.l>0  m  IHGLUD^ID  IN  TIF.  R^CPvUTION 
AI>TD  PAPvIC  D:'.?ARTM""NT'S  3UDG:^T  FOR  1^53-70 
AND  SUBS' i;QU'"^,NT  Y'APvS  TO   ■XP^.DIT^  DW^.LOP- 

mm  0?  n::w  ^eiscPv^.ation  and  pap^-:  faciliti';^s 
WITHIN  Tin  APPROV^^D  kuntijirs  POINT  r:::d'^^v:^lcp- 

KIET  PRO  J  XT 

355. 57. 508       A        Bayview-Hunters  Point,  Recreation  Center      250.0  250.0  285.0        1,500. On  2,285,0 

and  Swimming  Pool 

(Estimated  increase  in  annual  operatin3  cost 
would  exceed  $100.0) 
($5,0  previously  appropriated) 

IT  IS  R^COM[^ND^.D  THAT  LAND  ACQUISITION  FOR 
PR0J::^CT  553,37,508  B7  GOMPU^'-TSD  IN  TRl 
1939-70  FISCAL  Y'^.AR  AND  CONSTRUCTION  B:^, 
•SCH3DUL30  FOR  TH?.  FOLLOWING  YZAR  WITI-I  BOTH 
PHAS^.S  TO  Bl  FINA]^IG::^D  FROM  TH3  G::n::?^AL  FUND, 
S"X7.CTI0N  OF  TH.:;  SIT^,  FOR  THi:  PROPOSED 
FACILITY  SHOULD  Bil  ViAD:l  IN  AGC0PJ)A1^TCT  mTd 
Tl-n  APPROVED  RZCOMtiT-NDATIONS  OF  THl  SOUTI-I 

bayshop:.  vlam. 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1989-70  1970-71         1971-72        1972-73      1973-74  1974-75 

Cost      in      thousands      of      doll  a  r  s 


TOTALS 


656.69.108  A 


656.65,104 


Bayview  Swimming  Pool ,  new  en- 
closure  (change  in  annual  operating 
cost  undetermined) 

PROJECT  656.89.108  SHOULD  R^CSIV:^ 
PR3FER5:NTIAL  CONSIDERATION  IN  "  . 
FUNDING 

Various  locatic^ns,  protective  lighting 


380.0 


47.5 


47.5 


47.5 


47.5 


47.5 


380.0 


237.5 


656.89.115 
656,68.104 

856.68,402 


655,67.509 


656.67.105 


656.69,107 


A        Golden  Gate  Park,  rehabilitation  and 
improvement  studies 

A        Golden  Gate  Park,  construct  new  rose 
house 

($4,0  previously  appropriated) 

B        Folsom  Playground,  enlargement  and 
new  recreation  building 
(Estimated  increase  in  annual  oper- 
ating cost  is  $20.0) 

A        Fort  Funs ton,  park  development 

(Change  in  annual  operating  cost 
undetermined) 

A       Allyne  property,  park  development 
(CIAC-34)   (Estimated  increase  in 
annual  operating  cost  is  $^-0) 
($380,0  previously  appropriated; 

A        Golden  Gate  Park,  northeast  sector 
irrigation 


10.0 
228.3 

222.3 


8.i 


8.0 


45.0 


240.0 


227.0 


60.0 


'50.0) 
10. Oo) 


10.0 


226.3 


462.3 


233.0 


66.0 


45.0 


53. 


P.I.N. 


CPC 
PRI. 


PROJECT  D:2SCRIPTI0N 


1969-70 


1970-71 
Cost  in 


1571-72  1972-73  1973-74  1974-75 
t  h  o  u  s  a  n  ds      of  dollars 


TOTALS 
74.6 


656,67.119 


556.68.110 


656.69.101 
655.67.120 

655.69.103 


656.68.107 
656.68,302 
656.69.106 


656.67.103 


B 


C 

A 


B 


n/a 


Chinese  Recreation  Center,  construct  3,0 
second  floor  addition 
(Change  in  annual  operating  cost  un- 
determined) 

Palace  of  Fine  Arts,  provide  landscap-  100, • 

ing,  area  lighting  (65.5) 

(Change  in  annual  operating  cost  unde-  (44. 5o) 
termined) 

Various  locations,  fencing  15,0 

McKinley  Square,  development  (Change  4.5 
in  annual  operating  cost  undetermined) 

Various  locations,  athletic  field  85,0 
flood  lighting 

(Estimated  increase  in  annual  oper- 
ating cost  is  $45.0) 

Golden  Gate  Park,  provide  mainten-  6.0 
ance  yard  carport 

Golden  Gate  Park,  provide  road  and  20.0 
parking  area  margins 

Lincoln  Park  Golf  Course,  irrigation  60.5 
system  extension,  Stage  II 
(Change  in  annual  operating  cost  un- 
determined) 

Balboa  Park  Soccer  Stadium,  flood-  135.9 
lighting 

($7.5  previously  appropriated) 


71.6 


156.3 


15.0 
55.5 

53.7 


57.7 
15.0 


156.3 


15.0 


53.7 


53.8 


53.8 


15.0 


412.6 


45.0 
60.0 

300.0 


63.7 


50.0 


60.5 


135.9 


54. 


P.I.N. 


CPG 
PRI, 


655. S7. 506 


656.67.513 


856.69.118 


656.6S-.103 


B 


555.67.118 


655.67.202  B 


656.68.301 


PR0J7,CT  Di:3CRIPTI0W 


Bernal  Hill,  develop  park 
(Change  in  annual  operating  cost 
undetermined) 

Mission  Playground,  construct 

recreational  building 

(Change  in  annual  operating  cost 

undetermined) 

Golden  Gate  Park,  tenAis  court 
backboard 

Recreation  Center  for  the  Handi- 
capped, construct  new  facility 

PR^F3R'?.MTIAL  TRUATMINT  R^.COM- 
mmED  FOR  THIS  PROJECT  IN  ACCORD- 
ANCE WITH  BOARD  OF  SUPERVISORS' 
Ri;SOLUTION  No.  610-68 

Chinese  Playground,  new  recreation 
building 

($3,0  previously  appropriated) 

Duboce  Park,  new  fleldhouse 
(Change  in  annual  operating  cost 
undeteirmined) 

Stanford  Heights  Reservoir,  con- 
struct playcourts  on  roof  slab 
(Change  in  annual  operating  cost 
undetermined) 


1269-70  1970-71  1971-72         1972-73       1973-74  1S74-75 

Cost      in      thousands      of  dollars 


2.0 


10.0 


3.6 


525.0 
(175.0) 
(350. Oo) 


120.0 


170.5 


181.9 


96.6 


66.0 


TOTALS 


122.0 


180.5 


3.6 
525.0 


181.9 


96.6 


66.0 


55. 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70  137t-71  1971-72         1972-73       1973-74  1974-75 

Cost      in      thousands      of  dollars 


656.67,205 


655.67.214  B 


&50.67.215 


656.67,406 


655.67.108 
656.57.109 
656.69.102 


B 


B 


n/a 


B 


Golden  Gate  Park,  Riding  Academy, 
provide  roof,  install  lighting 
(Change  in  annual  operating  cost 
undetermined) 

Douglass  Playground,  rehabilitation 
(Estimated  increase  in  annual 
operating  cost  is  $15.0) 

Julius  Kahn  Playground,  construct  new 
fieldhouse,  rehabilitation 
(Estimated  increase  in  annual  operating 
cost  is  $15.0) 

Glen  Canyon  Park,  general  development 
(Change  in  annual  operating  cost  un- 
determined) 

IT  IS  RSCOMKilNDSD  THAT  PROJiCT  656. 67, 406 
B^  COORDINATZD  WITH  PROJECT  670.67.110 
O'SRAUGHICHSSY  BLVD.  RilALIGNM^ 

Park  Presidio  Blvd.,  install  automatic 
irrigation  system 

Fleishhacker  Playfield,  playground 
improvements 

Golden  Gate  Park,  various  locations, 
convenience  stations 


7.0 


138.9 


8.0 


8.5 


100.0 

142,3 
28,5 
39,2 


193.9 


162.1 


110.0 


90,0 


88.3 


24.6 


TOTALS 


145.9 


199.9 


168,6 


300,0 

142.3 
28.5 
152.1 


CPC 

P.I.N.  raj  PROJECT  D3SCRI PTI ON 


1563-70 


656.67.503        A  Walter  Haas  Playground,  Diamond 

Heights,  new  construction 
(Change  in  annual  operating  cost 
undetermined) 

($713.2,  including  George  Christopher 
Playground,  previously  appropriated) 

553.57,510        n/a        Zoological  Gardens  (;^xtension) ,  con- 
struct animal  holding  pens 
(Change  in  annual  operating  cost  un- 
determined) 

556.53,501        n/a        Fleishhacker  Pool,  construct  trans- 
former cover 

555,67,301        C  Mountain  Lake  Park,  new  fieldhouse 

(Change  in  annual  operating  cost 
undetermined) 

656,67,201        C  Crocker  Amazon  Playground,  construct 

new  recreation  building 
(Change  in  annual  operating  cost  un- 
determined) 

656.68.401        C  Angelo  Rossi  Playground,  construct  new 

recreational  building 

(Estimated  increase  in  annual  operating 
cost  is  $16.0) 

656.69.112        G  Golden  Gate  Park,  develop  pinetum  in 

Gtrybing  Arboretum  (Estimated  increase 
in  annual  operating  oostt  is  approximately 
$7.0) 


56. 

1570-71  1971-72         1972-73       1973-74  1S74-75 


in      thousands      of      dollars  TOTAIS 

367,0  357^0 

38, Oo  38.0 

5.9  5,9 

88.2  88.2 

20,0            719,3  739.3 

6.0            149. In  155.1 

80.0  80.0 


57, 


CPC                                                                            196?-70           1970-71           1971-72         1972-73       1973-74  1974-75 
p^I,?|,   PRI«  PiROJl^CT  DESCRIPTION  Cost      In      thousands      of      dollars  TOTALS 

556,67.127       B  Fort  Miley  property,  site  improve-  80,0  80.0 

ment 

(Change  in  annual  operating  cost 
undetermined) 

656 1 69. 102        C  Funs ton  Playground,  Recreation  Center 

and  swimming  pool  (plans  only) 

655.57.514  B  Mission  Playground,  construct  enclosed 

swimming  pool  (plans  only) 

655,65.117       C  Sutro  Heights  Park,  rehabilitation 

555.57.212       B  Buena  Vista  Park,  landscape  improvements 

555.57.515  B  Larsen  Square,  construct  recreational 

building  (plans) 

(Change  in  annual  operating  cost  un- 
determined) 

556.57.516  B  Outer  Richmond,  construct  recreational 

building  (plans) 

655.69,111       n/a       Harding  Park,  construct  connection  to 

San  Francisco  Water  Department  System 

656.69.113       C  Golden  Gate  Park,  tennis  courts  -  light- 

ing    (Estimated  increase  in  annual 
operating  cost  is  $3.7) 


10.0  10.0 

10.0  10.0 

219.0  219.0 

250. On  250.0 

10.0  10,0 


10.0  10.0 
30.2  30.2 
80.0  80.0 


58 


CPC 

P.T.N.  PRI.  PROJECT  D-iSCRIPTTOM   ^  „  I'l^'']  „      ^"'1""         l"2-73       1973-74  1974-75 

— ^  —  —  — —    Cost      in      thousands      of      dollars  TOTALS 

655,69.110       C  Golden  Sate  Park,  new  water  supply  i  r97  a«  ^  co-»  r> 

and  distribution  system 

656.67,113       H  Harding  Park,  construct  automatic  i  ssl.Bn  1  6S1  8 

irrigation  system  *      *  '  * 

PROJECT  655.67.113,  A  SCALS 
PROPOSAL,  SHOULD  B:!!  P03TP0Nj!D  A3  LONG 

as  tie  3xistihg  mmiwal  system  r^.mains 
usabl:^. 

655.58.102       A  Marina  Small  Craft  Harbor,  install  13.1  13.1 

harbor  entrance  lighting  (0140-35) 

555.57.101  A  Kiarina  Small  Craft  Harbor,  rehabili-         138.0  132.8  25.7  295.7 

tat ion  and  improvement 

($9.3  previously  appropriated) 

559,57.104       n/a        Camp  Mather,  boys'  dormitory,  replace-         3.0  107.4  110.4 

roent 

555.67.102  n/a       Camp  Mather,  pave  roads  &  parking  area  18.0 


559.67.101       n/a       Camp  Mather,  construct  recreational  41.5 

pavilion 

(Estimated  increase  in  annual  operating 
cost  is  $.9) 

555.67,103       n/a        Camp  Mather,  Dining  Pavilion  Annex, 

new  construction  (preliminary  plans) 


18.0 
41.5 


5.0  5.0 


59. 


TRAFFICWAY3  -  Major  Thoroughfares  and  Street  Improvements 


1965-70  1970-71  1971-72  1972-73         1573-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


TOTAL  PROJZCTS 


12 


8 


31 


TOTAL  COST  OP  PR0J?XT3 


5,141.2 


2,717.8 


5,847.0 


3,297.0 


5,134.0  3,054.0 


25,231.0 


GAS  TAX^S  &  ROAD  FTOIDS 


OTITZR  SOURCES 


3,588.2  2,717.8 
1,553.0  0 


5,047.0 
0 


3,297.0         5,134.0  3,054.0 
0  0  0 


23,678.0 
1,553.0 


PROJECTS  ri<rVCLVIN3  TKi  ACQUISITION  OF  LMD  FOR 
RI3IiTo-0F-WAY,  BUILDINGS,  STRUCTURES,  CR  OmZR 

PUBLIC  iM?Rov:j.mNT3  ar:^  subj"^.ct  to  furtii']:r  kj.- 

VI      BY  TIB  CITY  PLAi^JNING  COMilSSION 

PROJECTS  INVOLVIMG  CHAl^TG^S  IN  SIDIWALK  WIDTHS 
AR..  ALSO  SUBJECT  TO  FURTHER  Rj;VI:i:W  BY  THE  CITY 
PLAtrNING  COMMISSION 

SCIOIATIC  DPJ^WINGS  AND  PR^.LIMINAKY  PLANS  FOR 
PROJECTS  IIWOLVING  TH.^  IXPAIMSION  OR  :5XT3NSIGW 
OF  RIGHTS-OF-WAY,  OR  INVOLVING  iCW  STRUCTURES, 
BUILDINGS  OR  MAJOR  ADDITIONS  THSRI^TO  AKi  SUB- 
JECT TO  R3VI1W  BY  TH:i:  CITY  PLANNING  COMTHSSION 


60. 


11^  1969-70  1970-71         1971-72        1972-73         1973-74  1974-75 


P.I,M,  PRI»  PROJjlGT  D-^3GRIPTI0M 


Cost      in      thous  ands      of      dollars  TOTALS 


670.58.101  r/a         Vaerious^ Street      highway  projects,  20, Og  20. Og  20. Og         20. Og  20. Og  20. Og  120.0 

SeSiect  System,  preliminary  engineer- 
ing S  administrative  activities 
(annual  request) 

670.58.102  n/a         Various  County  road  projects,  pre-  20,0s  20.0s  20.0s         20,0s  20,0s  20.0s  120.0 

liminary  engineering  &  administrative 
activities  (annual  request) 

670.68.133      n/a         Various  street  improvements.  City  aid  150.0s  155.0s  155.0s        155.0s  155.0s  155.0s  925,0 

as  supplement  to  assessment  procedures 
(annual  request) 

673.30.104  n/a         Various  locations,  construct  curbs  £:  131,0s  80. Os  80.0s         80.0s  CO.Os  30. Os  531.0 

pavements  in  front  of  public  property 
(annual  request) 

670.58.105  n/a  Various  locations,  reset  curbs  "ic  con-  22.0s  22.0s  22.0s         22,0s  22.0s  22.0s  132.0 

struct  conform  pavements  (annual 
request) 

670.58.303      A  Fifth  St,  extension,  bet.  Market  5:  205. Oe 

G-'Farrell  Sts. 

($5,124.5  previously  appropriated) 

570.58.107      A  Washington  St.  widening  £t  Clay  St.  widen-  1,310.0 

ing,  bet,  Kearny  :<  Sansome  Sts.  (?.35,35)  (110. Og) 
($3,>00.0  previously  appropriated)  (l,200.0e) 

PLAimiH3  FOR  mOJZCT  670.58,107  SHOULD 
^^.NG0URA3".  D:':V-J:LOPiC^.IlT  OF  SID^^fALIC  ARCADiUS 
SUBJECT  TO  BLOCK  BY  BLOCK  R2VI3N  BY  CITY 
PLANNING  CO^'MISSION 


20&.0 


158.0e 


N 


CPC 

PRI 


PPvOJECT  D2SCRIPTI0N 


1989-70 


670,68.205  A         Fourth  St.,  grade  separation  at  railroad  2,330.0 

crossing,  construct  overpass  bet.  Brannan  (777. Og) 

&  Berry  Sts,  ($40.0  previously  appro-  (l,553.0o) 
priated) 

570«69«101  A        Webster  St.,  bet.  Grove  St.  &  Golden  Gate  785. Oe 

Ave,,  construct  5-lane  divided  roadway  as 
exitension  of  Webster  St.  widening  (modi- 
fication of  Project  670.38.302) 

Note:     Project  670,69,101  is  located  within 
Redevelopment  Project  Area  A-2  and  qualifies 
as  a  non-cash  grant-in-aid  to  the  approved 
Final  Plan 

A         Harney  Way,  vie,  of  Jamestox^n  Ave,,  construct         97, Oe 
pedestrian  overpass 

A         Grand  View  Ave.,  bet.  24th  &  Clipper  Sts,,  50. 2s 

narrow  sidewalks  from  22  ft,  to  16  ft,  & 
from  15  feet  to  9  feet  (R67,60) 

670.69,102  A         Portola  Dr.  at  C'Shaughnessy  Blvd.,  con-  20. Og 

struct  4-lane  underpass  to  serve  Portola 
Dr.  traffic  (previously  submitted  as  a 
portion  of  Project  670,68.402) 

670.69,201  n/a      Folsom  St.,  from  southerly  terminus  south 

of  Crescent  Ave.  to  Alemany  Blvd.,  acquire 
sewer  easement  (revision  of  Project  670.68.112} 


61. 


1970-71         1971-72         1972-73         1973-74  1974-75 

Cost      in      thousands    of    dollars  TOTALS 


2,330.0 


785.0 


97.0 


50.2 


400. Og         2,000.0g       2,000.0g  l,612.0g 


6,032.0 


5.0s 


5,0 


P.I.N. 


j70.68.304 


CPC 
PRI. 


670.68.203 


570.58.209 


670.53.204 


H 


PROJECT  DESCRIPTION 

Judah  St.,  bet.  9th  Ave.  &  Sunset  Blvd. 
narrow  sidewalks  from  15  ft,  &  12  fti.  to 
10  ft.  along  a  public  transit  route; 
also  reconstruct  or  resurface  pavement 
bet.  5th  &  9th  Aves.  .Sc  bet.  Sunset  Blvd. 
and  La  Playa 

Foerster  St.,  bet.  Mangels  &  Judson 
Aves,,  narrow  sidewalks  from  15  ft.  to 

10  ft.  along  a  public  transit  route 
($17.6  previously  appropriated) 

Larkin  St.,  bet.  California  &  Lombard 
Sts.,  narrow  sidewalks  from  15  ft,  to 

11  ft. 

Gough  St.,  bet.  Lombard  St  California  Sts,, 
narrow  sidewalks  from  15  ft.  to  10  ft. 
($7,3  previously  appropriated) 


1969-70         1970-71         1971-72         1972-73         1573-74  1974-75 
^  °  s  t      in      thousands      of  dollars 


TOTALS 


544.7 
(41, 9g) 
(502. 8h) 


170. 5g 


22.2 
(16. 7e) 
(5,5s) 


14,  Og 


544.7 


170.5 


247.9 
(185. 9e) 
(32,0s) 

239. 4g 


270.1 


253.4 


PROJECT  670.68.204  SHOULD  BE  HELD  IN  ABEYANC'] 
PENDING  PJ:VIEW  of  THE  FEASIBILITY  OF  CON- 
STRUCTIN3  A  TUNNEL  UNDER  30UGH  STREET  TO 
BYPASS  STEEP  GPJ^DES  WITHIN  THE  GENERAL  AREA 
BOUNDED  BY  GPvEEN  AND  BUSH  STREETS 


o70.38,30l  D         Scott  St.,  bet.  Sacramento  &  Hayes  Sts., 

narrow  sidewalks  from  15  ft.  to  10  ft. 


41,4s 


475,7s 


517,1 


PR0J2CT  670,68,301  IS  IN  CONFLICT  WITH  TKl  mSTlR 
PLAN  BECAUSE  WIDENING  THE  ROADWAY  WOULD  ALTER  THE 
FUNCTIONAL  CHARACTER  OF  SCOTT  STREET  FROM  A  LOCAL 
?J:3IDSNTIAL  STPvEET  TO  A  THOROUGHFARE 


P.I.N., 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70         1970-71         1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands      of  dollars 


TOTALS 


670.68.305 


H 


Salinas  Ave,,  realign  roadway  at  inter- 
section with  3rd  St,  to  facilitate  turning 
movements  by  Ilunicipal  P^ilway  motor 
coaches 


25,  Oe 


25.0 


570,58.206 


670.53.208 


570,58.202 


670.68.207 


570.58.210 


H 


H 


H 


670.58.401  H 


Laguna  Honda  Blvd,  widening,  bet,  7th 
Woodside  Aves,,  construct  4  to  5-lane 
divided  roadway  ($267.1  previously 
appropriated) 

Beach  St.,  bet.  Polk  &  Larkin  Sts,,  narrow 
sidewalks  from  15  ft.       12  ft.  to  9  ft.; 
also  bet.  Larkin  St  Hyde  Sts.,  reconstruct 
pavement 

Oakdale  Ave.,  bet.  Hewhall  c:  Lane  Sts., 
narrow  sidewalks  from  16  ft. to  10  ft. 
($6.7  previously  appropriated) 

Palou  Ave.,  bst.  Newhall  5c  Lane  Sts., 
narrow  sidewalks  from  15  ft.  w  19  ft,  to 
10  ft. 

Divisadero  St.,  bet,  California  &  Waller 
Sts.,  remove  center  island  &  relocate  street 
lighting  facilities 

Castro  St.,  bet.  Duboce  Ave.  &  Market  St., 
narrow  sidewalks  from  19  ft.  to  11  ft.  3^ 
inches  to  provide  4  traffic  lanes  (R68.16 
held  in  abeyance  by  Director  of  Planning) 


l,000,Og 


l,981.7e 


2,981.7 


92.4s 


67. 4h 


75.6s 


199. 9h 


170. Oh 


92.4 


67.4 


75.6 


1  OQ  C; 
X  >  >  . 


170.0 


64. 


P.I.N. 


CPC 
PRI . 


PROJECT  DESCRIPTION 


670.68.402 


670,68.501 


A 


670.68.601 


H 


1969-70  1970-71  1971-72  1972-73 
 Cost      1  n  thousands 


1973-74  1974-75 
of  dollars 


TOTALS 


Bosworth  St.-O 'Shaughnessy  Blvd.,  bet, 
Lyell  &  Ulloa  Sts.,  construtt  4-lane 
divided  roadway  ($5,932,6  previously 
appropriated) 

Note ;  The  grade  separation  structure  at 
Portola  Drive  is  reported  separately  as 
Project  670.69.102. 

Webster  St.  widening,  bet.  Post  &  Cali- 
fornia Sts,,  construct  4-lane  divided 
roadway 

THAT  PORTION  OF  PR0j:^,CT  670,63.501  LYING 
B3TWESN  BUSH  &  CALIFOPJMIA  GTR^HTS  NORTH 
OF  RED3VSL0PKSNT  PROJ  ECT  APxEA  A-2  SHOULD 
B;3;  HIULD  IN  AB3YANC:2  PSNDINS  REVISION  OF 
THE  TRAFFICWAYS  PLAJSf 

Webster  St,  widening  bat.  Fulton  &  Fell 
Sts.  with  new  diagonal  street  bet,  Web- 
ster &  Laguna  Sts,,  also  Laguna  St, 
widening  bet.  Page  &  Market  Sts.,  construct 
6-lane  divided  roadway  ($15,0  previously 
appropriated) 

PROJECT  670,68,601  SCKllDULIilD  TO  BEGIN 
IN  1973-74  WILL  BE  IN  CONFORMITY  WITH  TKI 
MASTIilR  PLAN  ONLY  IF  SAID  PROPOSAL  IS  IN- 
CLUDED IN  AN  APPROVED  r^d:!:V:2lopm."nt  plan 

FOR  THE  SUFvROUNDING  AREA 


1,000.0 
(500. Oe) 
(500. Oh) 


1,429.0 
(629, Oe) 
(800. Oh) 


2,429.0 


483. Oe 


483.0 


l,090.0e 


1,090.0 


65  i 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70 


1970-71 
Cost  i 


1971-72  1972-73 
n  thousands 


1973-74  1974-75 
f  dollars 


TOTALS 


675*138.602  B 


670.68.603  H 


670.59.601  H 


Holloway  Ave,  bet,  Junipero  Serra  Blvd. 
&  Harold  Ave,,  widen  roadway  by  narrow- 
ing sidewalks  from  15  ft,  to  10  ft,  west 
of  Ashton  Ave,  &  from  12  ft,  to  10  ft, 
east  of  Ashton  Ave,;  improve  alignment  at 
Ashton  Ave,;  provide  connection  to  Phelan 
Ave,  at  Ocean  Ave, 

Bay  View  Parkway,  from  San  Bruno  Ave,  and 
Hansel 1  St,  to  Bay  View  Park,  construct 
4-lane  parkv/ay   .  ' 

Stanyan  St,,  bet,  McAllister  &  Turk  Sts,, 
widen  right-of-way  from  68  ft,  9  in,  to 
88  ft. 


223. Oe 


223.0 


2,682.0g 


115. Og 


2,682.0 


115.0 


66. 


TPnAFFIG'JAYS  ~  Street  and  Sidewalk  Reconstruction 


155?-70  ir70-71         1971-72         i::72-73         1973-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


TOTAL  PRO GTS 


25 


11 


45 


TOTAL  COST  OF  PROXJICTS 


1,3:8.5 


1,14:. 5 


i,ir8.i 


1,022.1 


371.5 


321.0 


5,950.8 


(5as  Taxes  and 
Road  Funds) 


The  two  following  policy  statements  have  special 
reference  to  Project  571.58.401: 

Al^Y  PROJECT  INVOLVING  TH-^  ACQUI3ITI0W  OF  L*J^D  FOR 
RIGH^TS-OF-WAY,  STRUCTURjIS,  OR  0TH:^R  PUBLIC 
IMPROV^.mWTS  IS  SUBJ?,CT  TO  FURTIHR  R"^.VnW  BY  THl 
CITY  PLAJmiNG  COMMISSION 

ANY  PROJilCT  IMVOLVIWS  CIlAi>f G^S  IM  SIDIWALK  T.JIDTHS 
IS  ALSO  SUBJECT  TO  FURTHiiR  RISVI^ZW  BY  TH.:  CITY 
PLAMHING  COMIilSSION 


67. 


CPC                                                                                1969-70           1970-71         1971-72          1972-73           1973-74  1974-75 
P.I.N.  PRI>  PROJTSCT  DBSCRIPTION  Cost      in      thousands      of      dollars  TOTALS 


671,68.202       n/a       Grove  St.,  bet.  Fillmore  &  Webster  34,3s  34,3 

Sts,,  raise  curb  height  &  reconstruct 
pavement 

671.68.205  n/a       Fifteenth  St.,  bet.  Noe  &  Market  Sts.,  45.0s  ^5,0 

re  con  s  tru  c t  i  on 

671.68.206  n/a       Henry  St.,  bet,  Noe  &  Sanchez  Sts.,  36.8s  36.8 

recons  truct  ion 


671.69.101 


671.69.103 


n/a        Broderick  St.,  bet.  Turk  &  0"Farrell  48.0s  ^^'^ 

Sts,,  reconstruction 

40.0 


671.69.102        n/a        Octavia  St.,  bet.  Sutter  &  Bush  Sts.,  40.0s 

reconstruction 


n/a        Pierce  St.,  bet.  O'Farrell  St.  &  160,0s 


Golden  Gate  Ave,,  reconstruction 


280.0 

280.0s 


671.69.104  n/a        Steiner  St.,  bet.  Post  &  Bush  Sts., 

also  bet.  Fulton  &  Sllis  Sts.,  recon- 
struction 

65,0 

671.69.105  n/a        Golden  Gate  Park,  reconstruct  pave-  65.0s 

ment  &  widen  roadway  along  Middle  Drive 
Illast  bet.  John  F.  Kennedy  Drive  & 
South  Drive 

104.0 

671.69.106  n/a        Ninth  Ave.,  bet.  Judah  &  Lawton  Sts.,  104. Og 


reconstruct  pavement  6e  subbase 

Broadway,  bet. 
reconstruction 


37.0 

671,69.107       n/a       Broadway,  bet,  Steiner  &  Fillmore  Sts,,  37. Og 


P.I.N. 


CPC 
PRI. 


671.68.115 
671.69.108 
571.68.124 
671.68.122 
671.68.110 


671.68.111 
671.68.113 
671.68.11A 
671.68.118 


n/a 
n/a 
n/a 
n/a 
n/a 


n/a 
n/a 
n/a 
n/a 


671.68.119  n/a 


PROJECT  DESCRIPTION 

Forty-Sixth  Ave,,  bet.  Sutro  Heights 
&  Anza  St.,  reconstruction 

Saturn  St.,  from  Temple  St,  to  easterly 
terminus,  reconstruction 

Margaret  St.,  bet.  Lake view  Ave.  & 
Summit  St.,  reconstruction 

Waldo  Alley,  from  Leavenworth  St,  to 
westerly  terminus,  reconstruction 

Commercial  St.,  bet,  Kearny  St,  &  Grant 
Ave,,  also  Taylor  St,,  bet.  Green  & 
Union  Sts,,  raise  curb  height  &  recon- 
struct pavement 

Montgomery  St.,  bet.  Pacific  Ave.  & 
Broadway,  reconstruction 

Steiner  St.,  b®^,  Duboce  Ave,  St  Waller 
St,,  reconstruction 

Cherry  St,,  b^t,  Sacramento  &  Clay  Sts. 
reconstruct  low  curb  &  gutter 

Beach  St.,  bet,  Scott  &  Divisadero  Sts, 
reconstruction 

Los  PalmOS  Dr.,  bet.  Stanford  Heights 
Ave.  St  a  point  120  ft.  easterly,  recon- 
struction 


68. 


1970-71  1971-72  1972-73  1973-74  1974-75 
Post      in      thousands      of  dollars 


TOTALS 
27.8 

14,3 

40.2 

13,7 

53,2 


27.5 
63.0 
23.2 
35,5 
13.7 


P.I.N. 


CPC 
PRI 


PRGX^ICT  DjISCRIPTION 


1969-70 


671.59.109  n/a        Various  locations,  resurface  street  areas        165. Og 

in  Select  System  (annual  request) 

671.68.120  n/a        Stelner  St.,  bet.  Union  5:  Green  Sts.,  34.5s 

reconstruction 

371.68.125  n/a        Grove  St.,  bet.  Gough  &.  Laguna  Sts.,  72.0s 

reconstruction 

671.65.110  n/a        Van  Ness  Ave.,  b^t.  Grove  &  Hayes  3ts.,  40, Og 

reconstruction 


671.68.203  n/a        Berry  St.,  bet.  De  Haro  &  3rd  Sts.,  404.2 

reconstruction 


571.68.204  n/a        DeHaro  St.,  bet.  King  &  Berry  Sts.,  20. 6g 

reconstruction 

671.69.201  n/a        Putnam  St.,  bet.  Cortland  &  Jarboe 

Aves.,  reconstruction 

671.69.202  n/a        Orizaba  Ave.,  bet.  Thrift  &  Montana  Sts., 

reconstruct  pavement 

671.68,117  n/a        Child  St.,  bet.  Greenwich  &  Lombard 

Sts,,  reconstruct  temporary  pavement 

671,68.109  n/a        Pacific  Ave.,  bet,  Lyon  St.  &  Presidio 

Ave . ,  reconstruction 

671.68.112  n/a        Holland  Court,  bet.  Howard  St.  &  northerly 

terminus,  reconstruction 


1970-71        1971-72         1572-73         1973-74  1974-75 

QSt      in      thousands      of      dollars  TOTALS 


165. Oq 


330.0 


34.5 
72.0 
40.0 
404.2 
20.6 

25.2s  25*2 
14.5s  L4.5 
15.9s  15.9 
29.9s  29.9 
17.2s  17.2 


571.69.203 


571.68.207 


571.68.208 


671.58.209 


671.68.210 


671.68.401 


671.68.301 


n/a  Bronte  St.,  bet.  Cortland  &  Jarboe 

Aves.,  reconstruction 

n/a         Columbus  Ave.,  bet,  Broadway  &  Pacific 
Ave,,  reconstruction 

n/a  Pennsylvania  Ave.,  bet,  18th  &.  22nd 

Sts,,  reconstruction 

n/a         Division  St.,  bet,  Kansas  &  DeHaro 
Sts.,  reconstruction 

n/a         North  Point  St,,  bet,  Columbus  Ave.  & 
The  Embarcadero,  reconstruction 

A  Redevelopment  Area  A-2,  various  locations, 

narrow  or  widen  sidewalks,  reconstruct  or 
resurface  streets,  construct  sewers,  in- 
stall street  lighting,  traffic  signals  & 
AWSS  facilities  (Street  work  qualifies  as 
a  local  non-cash  grant-in-aid  within  the 
approved  Redevelopment  Plan) 

n/a  Church  St,,  bet.  22nd  &  30th  Sts,, 

reconstruction 


671.68.302  n/a 


6/1.68.303  n/a 


Third  St.,  bet.  Channel  &  Mariposa  Sts., 
rehabilitate  pavement 

Sacramento  St.,  bet.  Franklin  &  3ough 
Sts.,  reconstruction 


70. 


1970-71        1971-72  1972-73 
Post      in      th  o  u  s  a  n  d  s 

25.2s 


1973-74  1974-75 
_of  dollars 


TOTALS 
25.2 


50, 5e 


50.5 


175, 5h 


175.5 


28. 9h 


28.9 


290.3s 


290.3 


311.6       1,108.0  248.0 
(120. Og)  (l,007.0g)  (208. Og) 

(151.5s)      (101.0s)  (40.0s) 


371. 5g 


321.0 
(240. Og) 
(  Sl.Os) 


2,360.0 


24.5 
(8.0e) 
(16.5s) 


264.0 
(88. Oe) 
(176.0s) 


288.5 


33. 5h 


319, Oh 


352.5 


32.  Ih 


32.1 


I 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70         1970-71         1971-72         1972-73         1973-74  1974-75 
Cost      in    thousands      of  dollars 


71. 


TOTALS 


671.69.401  n/a        Lombard  St.,  bet.  Taylor  &  Jones  Sts., 

reconstruction 

671.69.402  n/a        Taylor  St,,  bet.  Lombard  u  Greenwich 

Sts,,  reconstruction 

671.59.403  n/a       Greenwich  St,,  bet,  Leavenworth  5e 

Jones  Sts,,  reconstruction 

671.69.404  n/a        California  St.,  bet,  Hyde  &  Jones  3ts,, 

reconstruction 

671.69.405  n/a       Jackson  St.,  bet.  Grant  Ave.  5e  Kearny 

St,,  reconstruction 


36.4s 
23.7s 
36.1s 
68. 9e 
26. Oe 


36,4 
23.7 
36.1 
68.9 
26,0 


TRAFFICWAY3  —  Traffic  Signals  £t  Channelization 

1969-70           1970-71  l?71-72           1572-73  1973-74  1974-75 
 Cost      in  thousands      of  dollars  TOTALS 

TOTAL  PROJilCTS                                                                                 10                   2  2                     2  2                    6  24 


TOTAL  COST  OF  PROJECTS  1,3:7.3  843.8  480.3  635.8  443.8  9,027.8  12,828.8 

(ROAD  Fmm  &  GAS  TAXES) 


projects  involving  mi  acquisition  of  land  fcp. 
rights-of-way,  strugturils ,  or  otj.kr  public 
iii?rov^':m:?nts  aki  suBvI'Igt  to  furtihr  ktviivi  by 
th:^.  city  plmning  comissiow 

SCIiiiriATIC  Di:iAWINGS  6  PRELIMINARY  PL.WS  FOR 
PROJ^.CTS  INVOLVING  MAJOR  NIW  STRUCTURES  AR.': 
ALSO  SUBJECT  TO  Ri^VI'iW  BY  THi:  CITY  PLAiWING 
COrtilSSION 


CPC 

P.I.N,  PRI,  PROJECT  D2SCRIPTI0N 


1969-70 


672.58.101  A         Army  St.  Circle,  construct  grade  separ-         732, 6h 

ation  structures  with  channelization  & 
signals  at  the  Circle  &.  contiguous  areas 
($7,398,2  previously  appropriated) 

672.68.102  A         Various  intersections,  install  signals  &  91,5s 

channelization  (annual  request) 

672. 68. 103  n/a      Various  intersections,  modify  signals  55..5s 

(annual  request) 

672.68.104  n/a      Various  intersections,  modify  &  recon-  18.0s 

struct  traffic  control  devices 
(annual  request) 

672.68.105  A         School  crossings,  install  signals  at  17.8s 

various  locations  (annual  request) 

672.68,109  A         Northern  Waterfront  traffic  corridor,  139.0s 

bet.  Bay  &  Jefferson  Sts,,  install 
signals  at  various  intersections 

Note;     Project  672.68,109  will  be 
coordinated  with  the  circulation  section 
of  the  Northern  Waterfront  development 
plan 

672,68.402  B         Fulton  St,,  bet.  6th  &  47th  Aves.,  108. Og 

install  signals  &  master  control  equip- 
ment 


1970-71         1971-72           1972-73           1973-74  1974-75 
st      in      thousands      of      dollars   TOTALS 


96.0s  100.5s  105,0,s 

60.0s  64. 5s  69.0s 

18.0s  18.0s  18.0s 

17.8s  17,8s  17.8s 
139,0s 


732.6 

109.5s  114.0s  616.5 

73,5s  78,0s  400.5 

18.0s  18.03  108.0 

17.89  17.88  106.8 

278.0 

108.0 


74  • 


P.I.N. 


CPG 


672.68.202  B 
672,6?, 101  A 

672,68,204  n/a 

672.53.203  A 

672.68,201  A 

672.58.106  n/a 


672.68.401  A 


PROJECT        CRT PTION 


1969-70 


1970-71 
Cost 


1971-72  1972-73 
thousands  of 


1973-74  1974-75 
dollars 


Golden  Gateway  &  Jackson  Square,  in- 
stall signals  at  various  intersections 


Chinatown,  install  signals  at  various 
intersections  along  Grant  Avenue 


Various  locations,  modify  pedestrian 
traffic  signals 

St. 

Third  St.,  bet,  16th/&  Jamestown  Ave,, 
install  center  island  indicators  and 
replace  obsolete  signal  wiring 

Sutter  St.,  Gough  St.  to  Presidio  Ave., 
install  signals  along  public  transit 
route 

Various  locations,  relocate  signals  & 
street  lighting  facilities  to  permit 
removal  of  obsolete  or  surplus  trolley 
poles  &  light  standards 
($92,5  previously  appropriated) 

Divisadero  St.,  bet.  Sacramento  and 
Waller  Sts.,  also  intersection  of  Castro 
St.  &  Duboce  ^ve.,  install  traffic  signals 

TKZ  GENJRAL  PRIORITY  RATING  OF  ESSENTIAL 
FOR  PROJISCT  672.68.401  IS  CONTINGENT 
UPON  DIVISAD3R0  STR32T  REMAINING  A  TWO- 
WAY  THOROUGHFARE 


86.0 
(51. 6g) 
(34.4s) 

62.4 
(31. 2g) 
(31.2s) 

86.5s 


90.0s 
216. Oh 

207.03 


93.5s 


97.0s 


42.0s 


42.0s 


144. Oh 


TOTALS 


86.0 


62.4 


367.0 


216.0 


207.0 


84,0 


144.0 


P.I.N. 


CPC 
PRI. 


PROJECT  DBSCRI PTION 


196S-70 


372.68.403      B  Lincoln  Way,  bat.  19th  &  47th  Aves., 

Install  signals  &  master  control 
equipment 

672.68.501  H  Scott  St.,  bet.  Duboce  Ave.  &  Sacra- 

mento St.,  install  traffic  signals 

672.68.502  B  Larkin  St.,  bet.  California  &  Lombard 

Sts.,  install  signals  after  sidewalk 
narrowing  proposed  in  Project 
670.68.205 

672.68.503  A  Western  Addition,  channelize  inter- 

sections of  Fulton  &  Scott  Sts. 
and  Fulton  &  Stanyan  Sts.,  install 
related  signal  control 

672.68.601  H  Grade  separation.  Masonic  Ave.  &  Turk 

St.,  construct  underpass  for  Masonic 
Ave,  traffic 

672.68.602  A  Grade  separation,  Geary  Blvd.  &  Masonic 

Ave,,  construct  underpass  for  Geary 
Blvd.  traffic 

TH3  DEPT.  OF  PUBLIC  WORICS  SHOULD  SCHEDULE 
ADVANC3  PLAI^JNING  FOR  PROJECT  672.58.602 
TO  B;'?,GIN  AT  AN  2ABLY  DAT2  AND  TO  BS  CO- 
ORDINATED WITH  TH3  D'ZPT.  OF  CITY  PLANNING 
&  0TH2R  INTSR^ST'SD  CITY  AGENCIES 


THii:  DESIGN  OF  TH2  UNDERPASS  PROPOSED  IN 
PROJECT  672.68.602  SHOULD  BE  ADAPTABLE  TO 
THE  CONSTRUCTION  OF  A  POSSIBLE  FUTURE 
GEARY  RAPID  TRANSIT  LINE 


1970-71         1971-72  1972-73  1973-74  1974-75 

^  ^  ^  ^  in      thousands      of      d  o  1  1  a  r  s 


54.  Oh 


TOTALS 


54.0 


233.0s  233.0 

150.0  190.0 
(130. Oe) 
(60.0s) 

35.0s  35.0 


1,100. Oh  1,100.0 


2,350.0e  2,350.0 


76. 


P.I.N. 


CPC 
PRI. 


1939-70 


PR0J2CT  DESCRIPTION 


1970-71 
Cost  in 


1971-72  1972-73 
thousands  o 


1973-74 
dollars 


1974-75 


TOTALS 


572.68.603  H  Grade  separation,  at  St,  Francis  Circle,  l.lOO.Og  1,100.0 

construct  overpass  connecting  Portola 
Dr.  with  Junipero  Serra  Blvd. 

672.68.604  B  Grade  separation,  Portola  Dr.  at  Clipper  l,100,0g  1,100.0 

St.,  construct  underpass  for  Portola  Dr. 
traffic 

THS  DSPT.  OF  PUBLIC  WORICS  SHOULD  SCHSDULS 
ADVANCi:  PLAl^INING  FOR  PROJECT  672.68.504 
TO  BEGIN  AT  AN  EARLY  AND  TO  BZ  CO- 

ORDINAT  jlD  WITH  THi:  DiPT.  OF  CITY  PLANNING 
&  OTHER  INTHPv^-lSTRD  CITY  AGHINCI 

672.68.605  H  Grade  Separation,  Market  &  Castro  3ts.,  l,050.0g  1,050.0 

construct  overpass  for  i^rlcet  St.  traffic 

672.69.301        H  Grade  separation,  Mission  St.  &  South  2,100.0g  2,100.0 

Van  Ness  Ave,,  construct  undsrpass  for 
left  turn  movement  from  Mission  St.  to 
South  Van  Ness  Ave, 


TRAFFiaJAYS  -  Street  Lighting 


1355-70 


TOTAL  PR0JZCT3  ^ 

TOTAL  COST  OF  PP.OJ3CT3  1,503.3 

GAS  TAX ^.3  &.  ROAD  FUJTD3  505.3 

APPRO V-.D  BONDS  1,300.0 

PROPOSED  BOMDS  0 


CPC 

P.I.H.  PRI. 

573.58.101  n/a         Variouo  locations,  reconstruct  1,330.0b 

modarnize  dsteriorated  undarground 
street  lighting  facilities 
(annual  request) 

Hot a ;     A  $5,000.0  bond  proposition 
is  tentatively  scheduled  for  the 
June  1^70  election. 

573.58.102  n/a         Various  locations,  install  street  555,'3s 

lighting  systems  in  new  Underground 
Districts  (annual  request) 

573.58.103  n/a         Various  locations,  provide  engineering  13,33 

assistance  to  PUC  for  street  lighting 
systems  in  existing  Overhead  Districts 
(annual  request) 

573.58.104  n/a         Various  locations,  construct  underground-  30,0s 

wirad  street  lighting  facilities  in  street 

areas  outside  Underground  Districts  (annual  request) 


77. 


1570-71  ir71-72  ir72-73  1973-74  1974-75 

°  "   ^  1  h  n  11  a  n  d  s  a_f  d  n  i  i  «  r  o    totat.'^ 

0  0  0  0  OA 

1,540,0  1,540,0  1,540.0  1,540.0  1,540.0  :,305.3 

540.0  540.0  540.0  540.0  540.0  3,305,3 

1,000,0  0  0  0  0  2,000.0 

a  1,003,0  1,000,0  1,000,3  1,300.0  4,000.0 

1,333,0b  1,000. On  1,000. On  1,003. On  1,300. On  3,000.0 

500.0s  500.0s  500.0s  500,08  500,08  3,055.3 

10.0s  10.0s  10. Os  10. Os  10.08  50.0 

30.0s  30.0s  30.0s  30.08  30,08  180.0 


TR.AFFICWAY3  -  LANDSCAPING  MD  IRRIGATION 


TCTAL  PROJjlCTS 

TOT,AL  COST  OF  PROJECTS 

AD  valop./;m  t  ax 

ROAD  FUNDS  -Sc  GAS  TAX';S 


78, 


196;-70  1970-71         1971-72         1972-73         1973-74  1974-75 

Cos  t      in      thousands      •  f      dollar  s  TOTALS 


4  3                   3                   3                3  2  18 

609.1  515.1  692.3  741.7  533.8  1,177.7  4,269.7 

296.4  291.5  325.4  310.1  307.3  302.0  1,832.7 

312,7  223.3  356.9  431.6  226.5  875,7  2,437,0 


79 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1959-70 


1970-71 
Cost  in 


1971-72 
thou 


s  a 


1972-73 
n  d  s  o 


1973-74 
doll 


1974-75 


a  r  s 


TOTALS 


674.69.101 


Streetside  landscaping; 
Washington  St.,  between  Hyde  5e  Powell 
Sts.,  Geary  St,  between  Van  Ness  and 
Grant  Aves,,     Sadowa  Street  between 
San  Jose  and  Orizaba  Aves,,  24th  Street 
between  Vermont  and  Mission  Streets, 
Balboa  St,  between  32nd  and  39th  Aves, 
and  various  FAC'2  areas 


296.4 


296,4 


IT  IS  RT3C0MKF.ND'^,D  THAT  STR'J'jlTSID:]: 
LANDSCAPING  FOR  WASHINGTON  STR'^ET 
BETWEEN  HYDS  MW  POWELL  STREETS  B?. 
D2FXRRED  IND>ZFINITSLY 

674.69.102  A         Sunset  Blvd.,  reconstruct  landscaping  87, 8g  87,8 

eiid  irrigation  system 
(Estimated  increase  in  annual  mainten- 
ance cost  is  $14,8) 
($415.5  previously  appropriated) 

674.69.103  A         Streetside  landscaping:  167,4s  167.4 

3rd  Street  between  Islais  Creek  and 
James  Lick  Freeway;  McCoppin  St,  at 
Market  St.,  Division  St.,  near  10th  St.; 
8th  St,  between  Bryant  and  Brannan  Sts.j 
landscape  &  channelize  gore  corner  at 
Mission,  Otis  and  13th  Sts. 
(Estimated  increase  in  annual  maintenance 
cost  is  $8.1) 


80. 


P.I.N. 


CPG 
PRI. 


PROX-^-CT  DESCRIPTION 


574. 6?. 104 


374. 5S 


.201 


1559-70  1570-71         1^71-72  1^72-73 
 Cost      in      th  ousands  of 


1573-74 
dollars 


IS  74-75 


TOTALJ 


San  Jose  Ave.  between  Randall  3t. 
and  Highland  A.ve . ,  landscapins  and 
irrigation  of  western  slope 
(formerly  574.68.205)  (R33.51) 

Streetside  Landscaping: 
Taylor  St.  between  North  Point  St.  and 
Columbus  Ave.;  Fulton  St,  between 
Franklin  and  Stanyan  Sts.,  Diamond  St. 
between  Chenery  St.  and  Diamond  Heights 
Blvd.;  Turk  St.,   Solden  Sate  Ave.,  and 
McAllister  St.  between  Arguello  Blvd. 
and  Stanyan  St;    Mward  St.  between 
Arguello  Blvd.  and  Willard  St.;  Stockton 
St,  between  North  end  of  ■.i?unnel  and  Union 
St.;  Leland  St,  between  Bayshore  Blvd.  and 
Cora  St.;  24th  St.  between  Church  and 
Diamond  Sts.,  and  Clement  St.  between 
Arguello  Blvd.  and  Funston  Ave. 
(:?.stimated  increase  in  annual  maintenance 
cost  is  $14,5) 


57.5 


57.5 


291.5 


291.5 


81. 


CPC                                                                                   1569-70           1270-71         lSIl-72           1572-73             1973-74  1974-75 
P,I.N,   PRI.  PROJECT  DESCRIPTION  Cost      In      thousands      of      dollars  TOTALS 

574,65,202         A         Streetside  landscaping:  152. &s  152.6 

Clipper  St.  between  Porto la  Drive  and 
Douglass  St.;  3rd  St,  between  Townsend 
and  Market  Sts.;  10th  St,  between 
Market  St.  and  Potrero  Ave,,  and 
Sacramento  St,  between  Presidio  Ave,  and 
Arguello  Blvd. 

(Estimated  increase  in  annual  maintenance 
cost  is  $7,6) 

IT  IS  R:?,Gor'iM';i-^D::D  t:iat  5TRi:'tsidi:  lahd- 

SGAPIMG  FOR  SAGRAi-lilHTO  STR3..T  B^-T^^JH 
PRESIDIO  AV.^.  Ai^TD  AR3U:::LL0  BLVD.  D^.- 
F-SRPvZD  IND  ;FIHIT?,LY 


674. 5?, 203         A         Streetside  landscaping: 

Bayshore  Blvd,  south  of  Army  St,,  and 
Taylor  St.  ^etween  Bay  and  Jefferson 
Streets 

(Estimated  increase  in  annual  maintenance 
cost  is  $3,5) 

IT  IS  RZGOMMilNDiZD  THAT  STRT.IITSIDJ:  LAIID- 
SCAPING  FOR  TAYLOR  STR:Z^T  KZTWT'IN  BAY 
AND  JUFFilRSON  STR^.HTS  32  HllLD  IN  AB-JYAl^G 
PSisFDINS  R1:VI"CW  OF  T;13  N  jRTHSRi^I  WATERFRONT 

PLAi^I 


71,0e-  71.0 


82. 


CPC                                                                               1557-70           1CJ70-71         1971-72          1972-73            1:73-74  1974-75 
P.I.N.   PRI.  PP^JICT  p-^GCRIPTIOn   C  ost      in      thousands      of      dollars  TOTALS 


574.55,301         A         Strsetslda  landscaping;  325.4  325.4 

Jackson  ot.  batwesn  Powell  and  Hyda  Sts,; 
Fillmore  3t,  between  Jackson  St.  and  Marina 
Blvd.;  Twin  Peaks  Blvd.  between  Crown  Tar- 
race  and  Clayton  St.;  Mission  St.  between 
Trumbull  and  Guttanberg  Sts,;  Noriega  St. 
between  19th  and  27th  Aves.  and  various 
FACH  areas 

(^Ustimated  increase  in  annual  maintenance 
cost  is  $15,0) 


674.59.302         A         Streetside  landscaping: 

5th  St,  between  Bryant  and  C'Farrell  Sts,; 
7th  St,  between  Bryant  and  McAllister  Sts.; 
San  Jose  Ave,  between  P.ichland  ^v^,  and 
I'lateo  St.;  Van  Ness  Ave.  between  California 
St.  and  Broadway,  and  Broadway  between  Van 
Nass  Ave,  and  Lyon  3t, 

(Estimated  increase  in  annual  maintenance 
cost  is  $11.0) 

IT  IS  K.-^C0MM1=;ND.-^D  TMT  STR^r^TSID"  LAIJDSCAPIN3 
FOR  BROADWAY  BETW^^N  V.MT  N=;5S  AV  ^..  Ai^ID  LYON 
ST.  Bi;  D:XFn:RR.iD  IND^.FINIT'^LY 

574, 5", 303         A         Montaray  Blvd.  streetside  landscaping  between 

Ridgeway  and  Circular  Aves,     (Formerly  574.58,403) 
(  ilstimated  increase  in  annual  maintenance  cost 
is  07. 0) 


226.4s  225.4 


140, 5e 


P.I.N.  PRI .  PRO JIGT  D::3CRIPTI01->! 


674.0?. 401         A         Streetside  landscaping: 

Powell  3t,  between  Wachington  and  Market  3ts.; 
Broadway  between  The  Umbarcadero  and  Van  Wess 
Ave.;  Cortland  Ave.  between  Banks  and  Bocana  3ts,; 
Taraval  3t,  between  i;th  Ave,  and  35th  Ave., 
and  various  FAG;]  areas 

(Satimated  increase!  in  annual  maintenance  cost 
is  $15.0) 

574. 3". 402         A         Ctreetside  landscaping: 

Van  Wess  Ave.  between  California  and  Market 
Gts,;  West  Portal  Ave.  between  Ulloa  Ct.  and 
Sloat  Blvd.,  and  San  Jose  Ave.  west  slope  be- 
tween Mateo  St.  and  3t.  Mary's  :\ve. 
(Estimated  increase  in  annual  maintenance 
cost  is  $5.5) 

574.59,403  A         Streetside  landscaping: 

Bosworth  St,  and  0 ' Shaughnessy  Blvd.  between 
Elk  St.  and  For tola  Drive 

(ijlstimated  increase  in  annual  maintenance  cost 
is  $5,0) 

874,59,501         A         Streetside  landscaping: 

Divisadero  St,  between  California  and  Lombard 
3ts,;  Bay  St.  between  Fillmore  St,  and  Van  Mess 
Ave,,  and  between  Fulton  and  Calif oraia  Jts,, 
and  various  FAC"'.  areas 

(.'Estimated  increase  in  annual  maintenance  cost 
is  $15.0) 


83. 

i;70-71         i:71-72  U72-73  i;73-74  1974-75 

in      thousands      of      dollars   TOTALS 

310.1  310.1 

123.5s  123.6 

308. Oa  308,0 

307.3  307.3 


84, 


C?G                                                                               1932-70           1!:70-71         1571-72           1272-73            i:73-74  1974-75 
■p .  1 ,1 T .  PRI.  PROJ.£GT  DigGRIPTIOM  Cost      In      thousands      of      dollars  TOTALS 


674. or. 502 


674.5;.5J3 


574.3? ,501 


574. 5:. 502 


Streetside  landscaping: 

San  Jo 32  Ave.  between  Randall  and  Bosworth 
Sts.;  San  Jose  Ave.  east  slope  between 
Richland  and  3t,  Mary's  Aves,;  island 
bounded  by  Carroll  Ave,,  Quint  "jt,  and 
Bayshore  Blvd.,  and  12th  3t,  at  So,  Van 
Ness  Ave. 

(  "".stimated  increase  in  annual  maintenance 
cost  is  $3.3) 

O'Slhaughnessy  Blvd.  and  Porto  la  Drive 
underpass  area  Iand3capin3 
(  'Jstimated  increase  in  annual  maintenance 
coat  is  $5.0) 

Streetside  landscaping: 
Bay  St.  between  The  "Tmbarcadero  and  Van 
Ness  Ave,,  and  various  FAC.  areas  and 
neighborhood  streets 

Streetside  landscaping: 

Geneva  Ave.  between  San  Jose  Ave.  and 

Garter  St.;  Army  St.  between  3rd  and 

Dolores  Sts.;  So.  Van  Ness  Ave.  between 

Mission  and  Army  Sts.;  O'Farrell  St.  bet. 

St.  Joseph  Ave.  and  Mar  Ice  t  St.;  l?th  Ave. 

between  Lincoln  Way  and  Sloat  Blvd.;  Bryant 

St.  between  7th  St.  and  The  -mbarcadero,  and 

Glarendon  Ave.  bet.  7th  Ave.  and  Twin  Peaks  Blvd. 

(Estimated  increase  in  annual  maintenance  cost  is  ?44.o; 

IT  IS  •rCOmiND^D  TH.\T  STbl2:ITSIDi  LANDSCAPING  FOR 

Sa^NM^.  B^ra  7TH  AV3.  ^  ^IN  P3AICS  BLVD. 

a5  D:F:iRiii:D  ind:^,finit:ly 


00.5s 


66.5 


130.03 


160.0 


302.0 


302.0 


375. 7q 


875.7 


TRAFFICWAYS  -  Miscellaneous 


1369-70         1570-71  1971-72       1972-73       1973-74  1974-75 

Cost      in      thousands      of  dollars 


85. 


TOTALS 


TOTAL  PROJIZCTS 


15 


29 


TOTAL  COST  OF  PROJECTS 


AD  VALOR'llM  TAX^ZS 


GAS  TAXIJS  £e  ROAD  FUNDS 


APPROVED  BONDS 


OTIUR  S0URC:3S 


9,664.4  9,401.1  9,111.0  416.9  238.9 

47.0               0                 0  0  0 

617.4  1,151.0  3,111.0  416.9  238.9 

6,300.0  8,250.0  5,000,0  0  0 

2,700.0               0                 0  0  0 


0 
0 


20,832.3 
47.0 


0  5,535.3 
0  20,550.0 
0  2,700.0 


86. 


CPC                                                                                        1969-70         1570-71        1971-72        1972-73        1973-74  1974-75 
P.I.N.  PRI.  PRGJSCT  D:1:3CRIPTI0M  Cost       In      thousands      of      dollars  TOTALS 

675,68,120      A           Market  Streat  restoration;  beautifi-  9,000.0         9,000.0        ",000.0  27,000.0 

cation  of  Meighborhood  Transit  Stations  (5,300.0b)         (750. Oe)  (3,000.0e) 

($90,0  estimated  increase  in    annual  (2,700.0o)     (8,250.0b)  (3,000.0b) 
operating  costs) 

($7,400,0  previously  appropriated) 

575.58.202      n/a        Fourth  3t.  Bridge,  4th  3c  Channel  3ts.,  42, 3g  ^2,3 

reconstruct  trusses 

575.69.101      n/a        Fourth  St.  Bridge,  4th  6  Channel  Gts. ,  85. Oe  ^5.0 

reconstruct  electrical  system 
($51,7  previously  appropriated) 

^  18 « 9 

Naglee  Ave,,  bet.  Alemany  Blvd.  c:  18,9s 

Cayuga  Ave,,  reconstruct  stairway 

102.4 


675.69.102  A 


575. 5F. 103      n/a        Kennedy  Dr.  cpp.  La  Playa,  reconstruct  102. 4e 

underpass 


675,58.105      A  Crestmont  Dr.,  west  of  Christopher  Dr.,  20.3s 

construct  barrier  to  catch  rockfall 

575.58.506      A  Fair  Ave.,  bet.  Coleridge  3t.  .5c  Prospect  6.3s 

Ave.,  install  railings  on  •pen  stairway 

675.68,111      n/a        DPW  Maintenance  Yard,  2323  Army  3 t. ,  69.8s 

construct  retaining  wall  at  south  property 
line  for  storage  of  sand 

657.68.113      A  Mt.  Olympus      Corona  Heights,  various  25.7s 

locations,  install  railings  on  open 
stairways 


20.3 
6.3 

69,8 

25,7 


87. 


P.I.N. 


t-i-on 


PROJ^^CT  d::3Griptiom 


1969-70 


575. 5G. 113 


575.58.117 


375.38.119 


675.59.104  A 


575.58.201 


5r33n  3t.,bat.  Taylor  -^c  Jonas  Sts.,  ra- 
construct  concrata  rataining  wall  i 
stairway;  extending  retaining  wall 

Lyon  St.,  bet.  Vallejo  3t.  Broadway, 
install  railings  on  open  stairway 

Parker  Ave.  at  Lone  Mountain,  recon- 
struct drainage  tunnel 
($7,0  previously  appropriated) 

Telegraph  Hill,  east  slope,  conduct 
study  for  stabilization  to  prevant 
rockfalls  ,^  landslides 

Solden  3ata  Heights,  various  straats, 
install  railings  on  open  stairways 


42.2s 


8.2s 


104.4s 


100,0 

(47.0) 

(53.0s) 

28.5s 


1970-71  1971-72  1972-73  1973-74  1974-75 
°  s  t  in      thousands      of      del  1  a  r  s 


TOTALS 


42.2s 


8.2 


104.4 


100.0 


23.9 


375.39.105      n/a        Ingerson  Ave,  near  Griffith  St., 

rehabilitate  steal  retaining  v^7all 
against  corrosion 


10,0s 


10.0 


575.59.201 


San  Jose  Ave.,  west  slope,  near  : 
Richland  Ave,,  construct  retaining  walls 
for  slope  stabilization  in  conjunction 
with  a  landscaping  program 
(formerly  Project  574.58.301)  (1155.51) 
($213.0  previously  appropriated) 


250.0s 


250.0 


CPC 

p,i.H,  PRi.  pp.oj:^gt  d:i:.':;criptiom  

575.58.401  3  Graanwlch  Sc.,  bet.  Hyde  £«  Leavenworth 

Sts.,  replace  concrete  stairways,  con- 
necting walks  and  retaining  walls 

575.39.202  n/a        Broadway  Tunnel,  rehabilitate  i  • 

portal  areas 

375.58.301  B  Vallejo  St.,  bet.  Montgomery  Kearny 

ots.,  reconstruct  slope  h  stairways 

575.68.302  A  Baker  St.,  bet.  Broadway  oc  Vallejo  3t.  ., 

repair  slope  S:  retainins  wall;  install 
handrailins  for  stairs 

575.58.303  B  :5reenwich  St.,  bet.  Hyde  Ss  Larkin  3ts., 

replace  concrete  stairways;  install  light- 
ing 5:  handrails 

675.33.402  B  Vallejo  Gt.,  east  of  Jones  3t.,  recon- 

struct retaining  wall  and  stairway 

375.58.203  A  Telegraph   lill ,  east  slope,  remove  loose 

rock  from  streets;  construct  protective 
barriers 

675.58.501      B  Vallejo  St.,  west  of  Taylor  St.,  recon- 

struct concrete  stairways;  install  land- 
scaping S  concrete  walkway 


1?70-71        1971-72        1572-73  1973-74  1974-75 

ost      in      thousands      of      dollars  TOTALS 

51. Ss  51.9 

21.3e  21.3 

55.5s  55.5 

22.4s  22.4 

50.5s  50.5 

50.5s  5^*5 

10. Os         110. Os  110.0a  230.0 

100.58 


89, 


CPC                                                                                    1269-70         1970-71       1971-72       1972-73       1973-74  1974-75 
?.I.N.  ?RI.  mOJZCT  D^.SGRIPTIOIT  Cost      in      thousands      of      dollars  TOTALS 

575.68.502  B  Sreat  Highway  at  Taraval  St.,  52. 5g  52.5 

rehabilitate  pedestrian  underpass 

375.58.503  B  Great  Highway  at  Judah  3t.,  re-  52, 5g  52.5 

habilitate  pedestrian  underpass 

575.59.401      A  San  Jose  Ave,,  east  slope,  bet.  lUch-  101,4s  101.4 

land  ''.t  3t,  ilary's  Aves,,  install 
irrigation  system  for  planting 
(formerly  Project  574.58.502)  (155.51) 

575.58.504  B  Great  .-lighway  at  TJawona  3t. ,  rehabilitate 

pedestrian  underpass 

575.58.505  B  Waller  St.,  bet.  Broderick  Gt. 

Buena  Vista    'ast,  replace  wooden  bulk- 
heads     stairway  with  concreta  retaining 
wall  5:  stairway 


95. 3e  95.8 
33.18  33.1 


90. 


WAR  MEMORIAL 


1989-70  1970-71         1971-72        1972-73         197  3-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


TOTAI.  ?ROJ..XTS 


TOT-AL  COST  OF  PROJECTS 


AD  VALOR. M  TAX'.S 


PRO PC 3 ID  BONDS 


2,658.0 
2,338.0 


110 
14,350,3  21,958.0 

14,350.3  21,958.3 


3 

38,973.3 

2,oo8.0 
35,308.3 


The  War  Mamorial  has  requested  that  the 
following  studies  and  portions  of  rehabili- 
tation projects  be  funded  during  1589-70 
from  ad  valorem  taxes: 


91. 


P.I.N. 


691.67.102 
691.57.105 

6:1.57.101 

do 
do 
do 

3J 1.57. 102 
'     do  , 
591. 67. 101 

do 
do 
do 
do 
do 
do 
do 
do 
do- 
do 

591,67.104 


Departmental 
Priority 


Item 


Item 
Cost 

(OOP) 


1 

2 

3 
4 
5 
5 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 


Opera  House  Production  Areas,  Rehabilitation 
War  Memorial,  Feasibility  Study,  Musical  Arts 
Building 

dpara  House  Stage  Li3hting,  Scope  B  Fixtures 
Opera  House  Stage  Rigging 
Opera  House  Stage  Rigging  5t  Gycloramas 
Museum  of  Art,    Cxtarior  Elevator 

Opera  House  Rehabilitation  Sc  Front  Stage  Lighting 

Opera  House  Rehabilitation,  Restaurants  and  Bars 

Opera  House  Stage  Lighting,  Scope  C,  Controls 

Opera  House  otaga  Lighting,  Scope  D,  Fixtures 

Opera  House  Stage  P.lgglng,  Scope  B,  Tormentors 

Opera  House  Stage  P.lgglng,  Scope  C,  Counterweight  Sets 

Opera  House  Stage  Rigging,  Scope  D,  Border  Lights 

Opera  House  Stags  Lighting,  Scope  'Z,  Installation 

Opera  House  Stage  Lighting,  Scope  F,  Installation 

Opera  House  Stage  Lighting,  Scope  G,  Controls 

Opera  House  Stage  Lighting,  Scope  K,  Equipment 

Opera  House  Stage  Lighting,  Scope  I,  Installation 

Opera  House      Veterans'  Building  "levators  Pvehabilitatlon 

War  Memorial  Rehabilitation,  Plans  and  Studies 


Cumulative  Total  (000) 


$  94  0 

^     Q/,  r\ 

50.0 

100.0 

60,0 

53.0 

J  ->  /  a  V' 

77.0 

434  0 

145.0 

579.0 

110.0 

689.0 

150.0 

83?.0 

150.0 

989.0 

165.0 

1,154.0 

190.0 

1,344.0 

239.0 

1,583.0 

225,0 

1,808.0 

200.0 

2,008.0 

50.0 

2,058.0 

150.0 

2,208.0 

165.0 

2,373.0 

195.0 

2,568.0 

100.0 

2,668.0 

$2, jj8.j 

92. 


Crc                                                                                1969-70  1970-71         1971-72  1972-73  1973-74  1974-75 

P.I.N.  PRIj  PROJECT  DESCRIPTION   Cos-      in      thousands      of    dollars  TOTALS 


THE  MAGNITUDE  OF  TH.Z  WAR  MEMORIAL 
REHABILITATION  PROGRAM  RTJQUIRES  THAT 
A  LARGZ  PROPORTION  BE  FINANCED  BY  A 
SSNSRAL  OBLIGATION  BOND  (891.57.101) 
RATHER  THAN  AD  VALOREM  TAX":: 3.  AS 
SUGGESTED  BY  THE  CIAC,  $300.0  3H0ULD 
BE  APPROPRIATED  Ai<INUALLY  (ITNDER 
692.67.120)  AT  LEAST  UNTIL  THIS  BOND 
IS  VOTED  UPON  IN  NOVEMBER,  1971, 


6ri.67.1SO 

851.37.101 
691.67.301 


War  Memorial,    Museum  of  Art,  miscel- 
laneous reconstruction  and  replacement 
(project  initiated  by  CIAC) 

War  Memorial  -  Museum  of  Art, 
general  rehabilitation 

War  Memorial  -Music  Arts  Building, 
new  construction 


300,0* 


300.0* 


300,0* 


14,350.3n 


21, 958. On 


900.0* 
14,350.3 
21,958.0 


*  These  figures  not  included  in  "Total  Cost  of  Projects  '. 


SAN  FRANCISCO  INTERNATIONAL  AIRPORT 


1969-70  1970-71 
Cost  in 


TOTAL  PROJECTS 


17 


TOTAL  COST  OF  PROJECTS 


49,970.0 


27,400.0 


RECONSTRUCTION  AND  REPLACEMENT  ITEMS 


TOTAL  PROJECTS 


TOTAL  COST  OF  PROJ'TCTS  (REVENUES) 


820.0 


520.0 


CAPITAL  IMPROVEMENT  PROJECTS 


TOTAL  PROJECTS 


TOTAL  COST  OF  PROJECTS 


APPROVED  BONDS 


REVENUES 


15 

49,150.0 
45,015.0 
4,135.0 


26,880.0 
23,140.0 
3,740.0 


93. 


1971-72         1972-73         1973-74  1974-75 
thousands      of      dollars   TOTALS 


29 


19,255,0 


8,245.0 


1,820.0 


1,820,0 


108,510.0 


520,0 


520.0 


520.0 


520.0 


3,420.0 


18,735,0 
12,135.0 
6,600,0 


2 

7,725.0 
4,025.0 
3,700,0 


1,300.0 


1,300.0 


1,300.0 


1,300.0 


27 

105,090.0 
84,315.0 
20,775.0 


94. 


RECONSTRUCTION  AND  Ri^PLAC^ttn*!'  IT^MS 
CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


1989-70         1970-71        1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands      of  dollars 


TOTALS 


726.68.101  n/a 


726.68.102  n/a 


Services  of  Utility  Engineering 
Bureau  for  reconstruction  and 
replacement  items 
($126,5  previously  appropriated) 

Landing  field  pavement,  reconstruction 
(400,0  previously  appropriated) 


120. Or 


120. Or 


120. Or 


120. Or 


700. Or 


400. Or 


400. Or 


400. Or 


120. Or 


120. Or 


720.0 


400. Or         400, Or 


2,700.0 


CAPITAL  IMPR0VEM3NT  PROJECTS 
CPC 

P.I.N.  PRI.  PROJOT  Di^SCRIPTION 


I 

727.68.101  n/a        Services  of  Utility  Engineering  Bureau 

for  capital  improvements 
($107.0  previously  appropriated) 

727.68.102  n/a        Utility  System,  enlarge  and  improve 

system 

($107.0  previously  appropriated) 

727.68.103  n/a       Terminal  buildings  and  passenger 

facilities,  modernization 


727.68.104  n/a        Landing  field  facilities,  improvements 

727.68.105  n/a        Parking  garage  and  parking  lots,  con- 

struct public  and  employee  parking 
facilities 

($1,070,0  previously  appropriated) 

727.68.201       n/a        Piers  and  concourses,  modernization 

($1,530.0  previouiy  appropriated) 


727.67.105       n/a       Interim  Air  Cargo  Facilities,  new 

construction 

($720,0  previously  appropriated) 

727.69,101       n/a       Landing  field  improvement  (supersed- 
ing projects  727.68.202  &  727.68,204) 


95, 


1970-71        1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands      of      dollars  TO  T AL  S 


800.0  600.0  500.0  400. Or         400, Or  3,530.0 

(400.0b)  (200.0b)  (100.0b)  (1,100.0b) 

(400, Or)  (400. Or)  (400. Or)  (2, 430. Or) 

100. Or  100. Or  100, Or  100, Or         100, Or  620.0 


485.0        7,600.0         1,200. Or  200. Or         200. Or  10,677.0 

(285.0b)  (5,600.0b)  (6, 777. Ob) 

(200. Or)  (2, 000. Or)  (3,900.0r) 

200. Or  100. Or         100. Or  500.0 

14,470.0 
(14,220.0b) 
(250. Or) 


6,790.0 
(5,575.0b) 
(1,215. Or 


5,085.0b 


18,375.0 
(16,760.0b) 
(1,615. Or) 


500. Or 


950.0 


1,000. Or 


4,100.0 
(2, 100. Or) 
(2,000.0b) 


96. 


P.I.N. 


CPC 
PRI. 


pron:<:ct  description 


727.69.102  n/a 


Airport  drainage  system,  improvements 
and  extension  (superseding  projects 
729.67.193  and  725.67.305) 


1959-70  1970-71      1971-72         1972-73         1973-74  1974-75 

Cost      in      thousands      of  dollars 


50. Or 


50. Or 


TOTALS 


100.0 


727.69.103  n/a 


727.69.104  n/a 


727.69.105 
727,69.108 


727.69.107 
727.69.108 


n/a 
n/a 


727.68.302  n/a 


n/a 
n/a 


Airport  maintenance  buildings,  new 
construction  (superseding  project 
725.67.504) 

Airport  service  roads,  construct  ad- 
ditional roads  (superseding  project 
725.67.401) 

Construct  new  North  Terminal  Building 
(superseding  project  725,67.203) 

Airport  Terminal  complex  roads,  con- 
struct entrance  road  grade  separation 
(superseding  projects  725.67.307, 
725.67.401  and  725.67.405) 

Southeast  and  northeast  courts,  provide 
additional  parking  facilities 


Airport  Contingency  Fund  (superseding 
project  725.67.205) 

Architect  and  Engineer  contracts 


600. Or 

35.  Or 

14,300.0b 
4, 750. Ob 


2,353.0 
(1,853.0b) 
(500. Or) 

500.0b 


4,480.0b 


1,100. Or 


500.0b 


500. Ob 


800.  Or  1,000. Or 


500.0b 


225.0b 


600.0 

1,035.0 

18,780.0 
4,750.0 


3,453.0 
(1,853.0b) 
(1,600. Or) 

1,725.0 


500.0 


97. 


727.68.203 
727.59.109 
727.69.110 
727.69.111 


727.69.112 
727.69.113 

727.68.106 


CPC 
PRI. 


PROJECT  DESCRIPTION 


n/a         Development  of  airport-owned  property 
west  of  Bayshore  Freeway 

n/a         Extension  of  South  Terminal  (super- 
seding project  725.67.202) 

n/a  Fill  in  present  seaplane  harbor  for 

new  air  cargo  and  aircraft  service  area 

n/a  Downtown  San  Francisco,  new  heliport 

(superseding  project  725.67.306) 

TH^  AIRPORT  D3PARTM2NT  SHOULD  CONSULT 
WITH  Ttti:  DITT,  OF  CITY  PLANNING  AND 
OTHIIR  INTSREST^ID  AGimilS  AS  TO  S:L3C- 
TION  OF  SITE  FOR  PROJECT  727.69.111 
Ai^D  THE.  RIXOMMSNDED  SIT2  SHALL  BE  SUB- 
JECT TO  REVIEW  BY  THE  CITY  PLAN1>IING 
COMMISSION 

n/a         Coast  Guard  Sea  Rescue  Facility,  relo- 
cation (superseding  project  725.67,403) 

n/a         Airport  protective  fencing,  construct 
additional  blast  fences  and  boundary 
fencing  (superseding  project  725.67,404) 

n/a         Operational  facilities,  land  area  improve- 
ments for  operational  use 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cost    in    thous  ands    of  dollars 


500. Or 
5,900,0b 
5,000.0b 

500.0b 


50.  Or 


125. Or 


500. Or 


500. Or 


500.0r 


100. Or 


1,000. Or 


TOTALS 


2,000.0 
5,900.0 
5,000.0 
500.0 


50.0 


225,0 


1,000.0 


98. 


CPC                                                                                   1989-70       1970-71  1971-72         1972-73  1973-74  1974-75 

P.I.N^  PRI.  PROJECT  PgSCRIPTION   Cost      in      t  h  o  us  a  n  ds      of      dollars  TOTALS 


727 


,68,301       n/a      Runway  28  R,  extend  pavement  ($1,000,0 

from  approved  bond;  total  cost,  $2,500,0) 


1,500.0  1,500.0 
(500.0b) 
(1,000. Or) 


727,69,116       n/a      Executive  aircraft  facilities,  new  con-  250,0b  250,0 

struction  (superseding  project  725,67,304) 

727.69.114  n/a      Air  cargo  and  aircraft  service  area,  2,500.0b  2,500,0 

construct  taxiways,  aprons,  roads, 
utilities  and  buildings 

727.69.115  n/a      S,  F,  International  Airport  Heliport, 

construct  heliport  on  roof  of  garage 
or  nearby  structure 


1,200.0b  1.200.0 


99* 


i4:nicipal  railway 

1969-70         1970-71         1971-72         1972-73         1973-74  1974-75 


Cost  i 

n  thou 

sands 

of      d  o  1 

1  a  r  s 

TOTALS 

TOTAL 

PROJECTS 

26 

1 

0 

0 

0 

0 

27 

TOTAL 

CUbi  Ui?  rKUJiiL.ii> 

Off  H-D  •  1 

uC  fj  LI  .H 

Ifi  1Q1  1 

9  627  3 

8  102.0 

89.362.3 

AD  VALOREM  TAX 

727.1 

184.4 

46.2 

48.3 

25.3 

0 

1,031.3 

PROPOSED  BONDS 

4,900.0 

15,600.0 

15,800.0 

11,100.0 

2,050.0 

550.0 

50,000.0 

oth:3R  sources 

3,118.0 

6,533.0 

6,533.0 

7,043.0 

7,552.0 

7,552.0 

38,331,0 

(Non-Prof it  Corporation) 


PROJECTS     INVOLVING  THE  ACQUISITION  OF  LAND  FOR  RIGHTS- 
OF-WAY,  BUILDINGS,  STRUCTURES,  OR  OTHjIR  PUBLIC  IMPR0V2- 
MiXNTS  ARE  SUBJ3CT  TO  FURTHER  REVISW  BY  THE  CITY' 
PLANNING  COMMISSION 

SCH1:MATIC  drawings  and  preliminary  PLANS  FOR  PROJECTS 
INVOLVING  THE  EXPANSION  OR  EXTENSION  OF  RIGHTS-OF-WAY, 
NEW  STRUCTURES ,  BUILDINGS  OR  MAJOR  ADDITIONS  THERETO 
ARE  ALSO  SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION 


1969-70         1970-71        1971-72         1972-73         1973-74  1974-75 
ULJL  EM-i  PROJECT  DESCRIPTION   Cost      In      t  h  ousands      of      dollars  TOTALS 


736.69.101  A         Services  of  Utilities  Engineering  Bureau  170.0  170.0 

for  reconstruction  and  replacement  items 
(annual  request) 

736.69.102  A         Municipal  Railway,  replace  rolling  stock  3,118.0o         6,533.0o      6,533.0o       7,043.0o      7,552.0o         7,552.0o  38,331.0 

($2,000.0  appropriated  1968-69  for  Project 
736.68,101) 

Note:     Project  736.69,102  is  to  be  financed 
frpij      bonds  issued  by  non-profit  corporation 
as  part  of  a  $51  million  replacement  program 
for  acquiring  600  motor  coaches,  150  electric 
coaches,  60  articulated  transit  cars  &  50 
minibuses. 

Application  has  been  made  for  a  Federal  grant 
to  .meet  507,  of  the  cost. 


736.69.103 


n/a      Office  Building,  949  Presidio  Ave.,  reconstruct    86.0  ^"'•^ 
portion  of  mezzanine 

65.0 


735.69.104  n/a      Forest  Hill  Station,  Twin  Peaks  Tunnel,  65.0 

replace  elevator 

736.69.105  n/a      West  portal  of  Sunset  Tunnel,  reconstruct  13.0 

sidewalk 

736.69.106  n/a      Garage,  24th  &  Utah  Sts.,  replace  slscti^ical  5.0 

system 

736.69.107  n/a      Powerhouse,  Mason  &  Washington  Sts.,  recon-  25.4 

struct  cable  machinery  for  temperature 
monitoring  system  &  automatic  lubrication 
($11.0  previously  appropriated) 


13.0 
5.0 
25.4 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1939-70 


736.68.108  n/a      Garage,  24th  St.  and  Utah,  office  air  22,1 

conditioning  system,  replacement 

736.68.109  n/a      Office  Building,  949  Presidio,  air  9,6 

conditioning  system,  replacement 

736.68.112      n/a      Garage,  24th  St.  and  Utah,  reroof  9,0 

office  and  storeroom  area  (Phase  II) 
($28.0  previously  appropriated) 

736.68.110  n/a      California  Street  cable  cars,  recon-  4,5 

struct  grip  systems 

($4,5  previously  appropriated) 

736.69.108  n/a      Carhouse,  Mason  &  Washington  Sts.,  16.5 

reconstruct  retaining  wall 
($14,7  previously  appropriated) 

Note ;     Project  736.69,108  was  previously 
submitted  as  a  new  capital  improvement  & 
was  designated  as  Project  737,68,103 
(CIAC-48) 

736.58,115      n/a      Elkton  Shops,  foundry,  rehabilitation  6.0 

736.69.109  n/a      Office  buildings,  various  locations,  8,5 

replace  asphalt  tile  floor  covering 

736.69.110  n/a      Elkton  Yard,  convert  furnace  &  forges  in  4,8 

blacksmith  shop  frofflf-bil  burning  to  gas 


1971-72         1972-73         1973-74  1974-75 

s   TOTALS 


22.1 
9,6 
9.0 


4,5 


16,5 


6.0 
8,5 


CPC 

P.I.N.  PRI .  PROJECT  DESCPxIPTIOM 


735.69.111  n/a      Carhouse,  Mason  &  Washington  Sts,,  recon- 

struct elevator  room  &  resurface  floor 

736.68.113      n/a      Geary  Carhouse,  lower  roof  areas,  recon- 
struction 

736.69.112  n/a      Ocean  Bus  Yard,  reconstruct  paving  in 

storage  yard 

736.68,116      n/a      Forest  Hill  Station,  Twin  Peaks  Tunnel, 

replace  lighting  system 


102. 

1969-70         1970-71        1971-72         1972-73         1973-74  1974-75 


 Cost      in      thousands      of    dollars  TOTALS 

57.2  57.2 

85.0                126.0  211.0 

75.0  75.0 

26.0  26.0 


CPC 
PRI, 


PROJECT  DESCRIPTION 


196Q-70 

C 


737.69,101        A         Municipal  Railway,  general  rehabilitation    4, 900. On 

and  new  improvements  (Bond  proposition 
tentatively  scheduled  for  November  1969 
election) 

Note ;  Project  737,69.101  includes  extension  of 
the  Twin  Peaks  Line  subway  from  St.  Francis  Circle 
to  Winston  Drive;  construction  of  rail  transit 
stations  at  St.  Francis  Circle,  VJinston  Drive, 
and  Holloway  Avenue;  construction  of  rail  tran- 
sit stations  on  the  "N"  Line  at  Carl  St.  and 
Duboce  Avenue;  improvements  to  Forest  Hill 
Station;   installation  of  fare  collection  equip- 
ment in  the  Market  Street  subway  and  Twin  Peaks 
Tunnel;   installation  of  vehicle  location  detec- 
tors in  buses;  construction  of  new  substations; 
extension  of  cable  car  lines  to  Fisherman's 
Wharf  area;  construction  of  new  rail  car  storage 
and  servicing  facility;  construction  of  new 
maintenance  shop,  rail  bending  plant,  and  auto- 
motive shop;  property  acquisition  for  new 
facilities;  purchase  of  equipment  for  new  shops; 
conversion  of  existing  rail  and  trolley  service 
facilities  to  motor  coach  use;  Improvements  to 
Geary  Carhouse;  rehabilitation  of  Twin  Peaks 
Tunnel;  reconstruction  of  existing  rail  and 
overhead  lines;  removal  of  overhead  feeders  and 
poles  on  abandoned  trolley  coach  lines;  in  under- 
ground districts,  the  placing  of  existing  over- 
head feeders  underground;  replacement  of  poles  on 
the  "L  '     ■•M",  St         Lines;  replacement  of  waiting 
shelters      provision  of  additional  waiting  shelters 
at  various  transit  stops. 


103, 


1970-71           1971-72         1972-73           1973-74  1974-75 
St      in      thousands      of      dollars  TOTALS 


15, 600. On        15, 800. On        11, 100. On         2, 050. On  550. On 


50,000.0 


IN  CONJUNCTION  WITH  PROJ.ilCT  737.63.101  TH^  MUNICIP,\L 
RAILWAY  SHOULD  CONSID^.R  TM  FEASIBILITY  OF  "XTZNDING 
TAl  CALIFORNIA  STRlilT  CABL    CAR  Lim  2A3T iRLY  AL0N3 
HARICjZT  STiCllT  F.^OM  ITS  PRESENT  TII^INUS  AT  Tili  FOOT 
OF  CALIFORJIIA  STF^l^T  TO  THj!  ZMBARCAD'^RO  PLAZA 

TC  FACILITAT1:  ADVANC5  PLANNING  AN  INTiRD.^PARTM -NTAL 
ADVISORY  OMTIITTIZ  COMPRISING  RTPR^SJNTATIV  •  3  OF  Tdi 
MUiMICIP\L  RAILWAY,  TIU  D^PARTMZNT  OF  CITY  PLAIMNIWG, 
AND    OTHL^.  IWTiR^.ST-D  AGilHCI  iS  SHOULD  R'.VI  '.W  PRuPOS^D 
MAJOR  CHANG3S  IN  TRANSIT  ROUT  ■  ALIGNMT-NT  OR  '^QUIP- 
M-2NT,  PARTICULARLY  IN  THJ:  RAIL  SYSTJM,  AND  SilOULD 
ALSO  RZVI2W  P03SIBL2  NW  SIT2S  AND  TH::  DliSIGN  OF 
FACILITIZS  INCLUD-ilD  IN  PROJECT  737.69.101  PRIOR  TO 
sit:  SILICTION  AND  SUBMISSION  OF  SP.iCIFIC  PROPOSALo 
TO  TAl  CITY  PLAtWING  COMMISSION 

SAID  INTiRDZPARTM-NTAL  COMMITT^'i  SHOULD  ALSO  INVESTI- 
GATE RE-US-  POSSIBILITIvS  FOR  PR^MISZS  TO  B.  VACAT2D 
UPON  EFFECTUATION    OF  PROJXT  737.59.101 

Note:     Projects  737.69.101  .  736^9.102 

W^ect  736.68.120  previously  submitted  to  City  Plan 

ning  Commission. 


104. 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1989-70         1970-71         1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands      of  dollars 


TOTALS 


737.68.101  n/a 

737.68.102  n/a 
737.68,105  n/a 
737.63.107  n/a 
737.68.110  n/a 

737.59.102  n/a 

736.68.103  n/a 


Seary  and  Presidio,  film  storage 
vault,  new  construction  (CIAC-50) 

Mason  and  Washington  Power  House, 
install  sump  pit  (CIAC-57) 

Sunset  Tunnel,  Bast  Portal,  install 
fence  (CIAC-39) 

Outer  Mission  Substation,  Install  fence 
(CIAC-40) 

Various  locations,  landscaping  around 
buildings  and  structures  (CIAC-62) 

Various  locations,  Install  sidewalk 
benches    at  transit  stops 

Cable  track  sheaves,  replacement 
($100,8  previously  appropriated) 


7.8 
7.6 
5.8 
4.3 
8.0 
5.0 


14.0 


44.4 


46.2 


48,3 


25.3 


7.8 
7.6 
5.8 
4.3 

22.0 
5.0 
164.2 


105. 


WAT2R  d"!:partm::nt 


1969-70  1:^70-71         1371-72         1S72-73         1573-74  1574-75 

Cost      in    thousands    of    dollars  TOTALS 


TOTAL  PROJECTS 


40 


0 


54 


TOTAL  COST  OF  PROJECTS: 


24,316.0         7,652.0        17,477.0         6,502.0        10,578.0         4,728.0  72,253.0 


REVENUE 


PROPOSiD  BONDS 


APPROVED  BONDS 


OTR^R  SOURCES 


7,315.0         7,692.0  6,577.0 

10,530.0 

8,000.0 
9,600.0 


5,502.0         4,728.0         4,728.0  37,943.0 
6,250.0  16,750.0 

8,000.0 
9,800.0 


\ 


106. 


P.I.N. 

•;tCPC 

PROvTSCT  DESCRIPTION 

1983-70 

1970-71 
Cost 

1971-72 
in  thou 

1972-73 
sands 

1973-74 
of      d  o  1 

1974-75 
1  a  r  s 

TOTALS 

746.68.101 

n/a 

Various  locations. 

renew  water  services 

1,500. Or 

1,800. Or 

1,800. Or 

2, 000. Or 

2, 000. Or 

2, 000. Or 

11,100.0 

745.68.102 

n/a 

Various  locations, 
water  mains 

relocate  and  realign 

70, Or 

135. Or 

135. Or 

135. Or 

155. Or 

165. Or 

805.0 

746.68.103 

n/a 

Various  locations, 
water  services 

relocate  and  realign 

60.  Or 

65. Or 

65.  Or 

65. Or 

85. Or 

85. Or 

425.0 

746.68.104 

n/a 

Various  locations, 

replace  water  mains 

518. Or 

500. Or 

500. Or 

550. Or 

550. Or 

550. Or 

3,168.0 

745.68.105 

n/a 

Various  locations, 
fences 

reconstruct  and  restore 

20. Or 

20. Or 

21. Or 

21. Or 

22, Or 

22. Or 

125.0 

746.68.106 

n/a 

Various  locations. 

grade  and  resurface  roads 

15. Or 

15.  Or 

16. Or 

16. Or 

16. Or 

16. Or 

54.0 

746.69.101 

n/a 

Sunol  Distribution  System,  Alameda  Co., 
rehabilitation 

(change  in  operating  cost  not  determined; 
Increase  in  scope  of  project  746.68.107) 

25. Or 

25. Or 

25. Or 

75.0 

746.68.108 

n/a 

Various  locations, 
mortar  lining 

water  mains,  cement 

155. Or 

400. Or 

400. Or 

500. Or 

500. Or 

500. Or 

2,465.0 

745.68.105 

n/a 

Various  locations, 
air  valves 

reconstruct  drain  and 

5. Or 

5. Or 

6, Or 

6, Or 

6. Or 

6. Or 

34.0 

746.68.110 

n/a 

Various  locations, 
ments  to  buildings 

misc.  repair  and  improve- 

40.  Or 

32. Or 

33. Or 

34.  Or 

35. Or 

35. Or 

209.0 

746.69.102 
746,68.203 

n/a 
n/a 

Niles  Reservoir,  Alameda  Co.,  rehabilitate 
roof 

Bay  Division  Pipelines  1  and  2,  exterior 
rehabilitation 

65.  Or 
320. Or 

65.0 

320.0 

746.69.103  n/a     Pleasanton  Well  Field,  replace  well  18. Or 

746.69.104  n/a     Coast  Range  Tunnel,  relocate  micro  strainer  25. Or 

to  Alameda  East  Portal 

746.69.105  n/a     Martet  Street,  downtown,  relocate  mains  565, Or 

and  services 

746.68.111  n/a     Various  locations,  employee  cottages,  75. Or 

replacement  ($35.0  appropriated  for  1968-69) 

746.68.112  n/a     Various  locations,  employee  cottages,  pro-  40. Or 

vide  sanitation,  roads  and  utilities 
($20,0  appropriated  for  1968-59) 

745.68,202     n/a     Various  City  reservoirs,  rehabilitate  310, Or 

746.68,205     n/a     Alameda  and  Peninsula  Division  Head-  2,300,0o 

quarters,  construct  new  buildings 
(subsumes  746,68.116) 

747.68.101  n/a     Various  locations,  water  main  extensions  350, Or 

747.68.102  n/a     Various  locations,  provide  new  services  330. Or 

and  meters 

747.68.103  n/a     Various  locations,  install  gate  valves  60. Or 

747.68.104  n/a     Various  locations,  pipeline  electrolysis,  5, Or 

install  protective  devices 

747.68.105  n/a     Various  locations,  survey  property  and  set  20, Or 

monuments 

747.68.106  n/a     Various  locations,  construct  secondary  385, Or 

feeder  mains 
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1970-71L         1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands      o  f  dollars 


TOTALS 


18.0 
25.0 

565.0 


40.  Or 


40, Or 


155.0 


40.0 


355. Or  .        135. Or 

390. Or  400. Or 

385, Or  395. Or 

46, Or  47. Or 

6. Or  6. Or 

22. Or  23. Or 

150. Or  150. Or 


410. Or  420. Or 

405. Or  415. Or 

48. Or  49. Or 

6. Or  6. Or 

24.0r  25. Or 

150. Or  150. Or 


800.0 
2,300.0 

420. Or  2,390.0 
415. Or  2,345.0 

49. Or  299.0 
6. Or  35.0 

25. Or  139.0 

150. Or  1,135.0 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


1969-70 


747.68.107  n/a      Various  locations,  watershed  lands,  10. Or 

erosion  control 

747.68.108  n/a      Various  locations,  install  drain  and  air  15. Or 

valves 

747.68.109  n/a      Various  locations,  construct  fences  20. Or 

747.68.110  n/a      Various  locations,  motorize  large  valves  35. Or 

747.68.111  n/a      San  Andreas  Filtration  Plant,  San  Kateo  5,800.0o 

Co.,  construct  treatment  plant 

(Change  in  operating  cost  not  determined.) 

($2,225.0  previously  appropriated) 

747.69.101  n/a      Sunol  Treatment  Plant,  construct  sludge  115, Or 

drying  and  disposal  area  facilitias 

747.68,116    n/a      City  Distribution  Yard,  construct  35, Or 

storage  hopper 

747.69.102  n/a      Sunset  Reservoir,  install  sprinkler  system  20, Or 

747,68,201    A          Balboa  Reservoir,  South  Basin,  construct  3, 000, Ob 

reinforced  concrete  lining  and  roof 

Note:  On  Jan,  24,  1967,  the  Board  of  edu- 
cation endorsed  in  principle  the  sharing 
of  costs  for  Project  747,68,201  to  the  extent 
of  the  additional  expenditure  for  structural 
design  to  accommodate  off-street  parking  on 
the  roof  of  Balboa  Reservoir  for  the  benefit 
of  City  College, 


1970-71  1971-72  1972-73  1973-74  1974-75 
Cost      in      thousands    of  dollars 


TOTALS 


11, Or 

26,  Or 

22. Or 
18, Or 


11. Or 

27,  Or 

23, Or 
19. Or 


12. Or 

27. Or 

24.  Or 
19, Or 


12,  Or 

28.  Or 

25, Or 
19. Or 


12. Or 

28, Or 

25. Or 
19. Or 


68.0 

151,0 

139.0 
129.0 
5,800.0 

115.0 

35.0 

20.0 
3,000.0 


I 


CPC 

P.I.N.  Pill.  P"sOr^CT  d:sc:iiptiom 


USZ-IO 


747.68.203  n/a      Various  locations,  install  central  con-  l,500.0o 

trol  system 

($300,0  previously  appropriated) 

747.68.204  n/a      Alameda  East  Portal,  construct  chlorin-  110. Or 

ation  and  dechlorination  plant 

747.68.205  n/a      San  Andreas  Pipeline  3,  construct  new  1,600. Or 

pipeline  to  county  line 

($70,0  previously  appropriated) 

747,68.205    A         Bernal  Heights,  construct  new  tank  120, Or 

(**See  Policy  Statement  at  end  of  schedule) 

747.68.207  n/a      Bay  Division  Pipeline  4,  construct  5, 000, Ob 

Section  C 

747.68.208  n/a      Various  City  reservoirs,  modifications  250, Or 

746.68,201    n/a      Various  locations,  misc,  reconstruction 

&  replacement 


746.68,204     A         Francisco  Distribution  Tank,  new  con- 
struction 

Note:  This  project  is  now  to  be  financed  from 
revenue ,     It  had  previously  received  a  "D" 
rating  because  financing  contemplated  sale  of 
a  portion  of  the  site.     The  site  is  subject 
to  a  40-foot  height  limit. 

(continued) 
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1970-71          1971-72          1972-73          1973-74  1974-75 
^  °  ^  ^  ^  thousands  Q_f  d  Q  11  a  r  R  ^^r^^^  

1,500.0 

110.0 
1,600.0 

120.0 
5,000.0 

250. Or  250. Or  250, Or  1,000.0 

100. Or  100, Or  100. Or  100. Or  100. Or  500.0 


345. Or 


345.0 


CPC 

P.I.W.  PRI.  PRCJ-^GT  D.i3CRIPTI0N 


1969- 


(746.68.204  -  continued) 

im  WATER  DEPARTM1;NT  should  L0CAT3  AND 
DESIGN  THIS  FACILITY  SO  ITS  BULK  AND  APP3ARANC3 
WILL  Bli:  HARMONIOUS  AND  COMPATIBKi:  WITH  TH3 
SURROUNDING  KSSIDTSNTIAL  NEIGHBORHOOD.  PR^.- 
LIMINARY  AND  FINAL  PLANS  ARi:  SUBJ"  :CT  TO  REVI2W 
BY  Tm  CITY  PLANNING  COMMISSION. 

747.58.202   H  Lincoln  Park  Distribution  Tank,  new 

construction 

PROJECT  747.68.202  IS  NOT  IN  COIsTFOI^ITY 
WITH  Tm  MASTER  PLAN,  FOR  IT  PROPOSES  TH7. 
DIVERSION  OF  PAPJ^.  LAND  TO  A  NON- RECREATIONAL 
USE. 

Note :     At  the  suggestion  of  the  City  Planning 
Coinmlsslon  the  Water  Department  has  Indicated 
It  will  restudy  the  location  of  the  proposed 
facility. 

747. -68.209  n/a       Various  locations,  misc.  minor  capital 

improvements 

747.68.301  n/a       Balboa  Reservoir,  construct  feeder  mains 

747.68.302  n/a       Sunset  System  N.aI;.,  construct  feeder  mains 

747.68.303  n/a       Merced  Manor  Reservoir,  provide  landscaping 


1970-71 

Cost 


300. Or  400. Or  1,000.0 

100. Or  100. Or  100. Or  100. Or           100. Or  500.0 

1,000. Or  1,000. Or  1,000. Or  3,000.0 

800. Or  600. Or  600. Or  2,000.0 

29. Or  ^^'^ 


CPC 


111. 


proj:]:ct  d^sgrtptt  on 


i:3C-70 


746.58.401      H      Laka  Honda  Reservoir,  rehabilitate; 

raise  water  level 

THE  WAT-,R  DEPT.  3H0ULD  G0NSID3R  MAIN- 
TAIWIN3  LAV21.  HONDA  PvlS  ilRVOIR  IM  ITS  PR^S'^MT 
-mTURAL  •  CONDITION  AS  AW  VRBMJ  Ali^HITY 
PvATH3R  TAAN  P.^IIABILITAT:!:  Ai^D  ROOF  THL 
R:i:33RV0IR  as  proposed  in  PR0J?,CT  745.38.401 
THIS  PROJECT  SHOULD  Bi!  COORDIHATZD  WITH  Ta{ 
WID3MIN3  OF  LA5UI^A  HONDA  BLVD. 

747.63.401  n/a    Sutro  System  N.  ';. ,  construct  transmission 

and  feeder  mains 

747.53.402  n/a    Sunol  Valley  Filtration  Plant,  Alameda 

Co.,  construct  Staje  2 

747.53.403  n/a    Sunset  System,  Northeast  Reservoir,  new 

construction  (site  undetermined) 

747.58.601  n/a    Lake  Merced  Pump  Station,  provide  emergency 

power  supply 

747.68.602  n/a    Bay  Division  Resulating  Reservoir,  new 

construction 

747,58.503    n/a    Bay  Division  Pipelines,  provide  emergency 

pumping  facilities 


r:70-71  1971-72  1572-73  1973-74  1974-75 
^  °  ^  ^  ^"      thousands      of    del  1  a  r  s 


6, 000, On 


250. Or 
3, 000. On 
1,500. On 


1,250. On 
4, 000, On 
1,000. On 


TOTALS 


6,000,0 


250.0 
3,000.0 
1,500.0 
1,250.0 
4,000,0 
1,000.0 


(**Policy  Statement,  747.58.205: 

THE  WAT::R  DIPT.  SHOULD  LOCAr:  ANr>  D3SI3N  THIS 

FACILITY  SO  ITS  BULK  AND  APP2ARANC-  WILL  Kl 

HARMONIOUS  AND  COMPATIBLE  WITH  CONTIGUOUS  LAI^D 

FORMS. 

PRi-ILIMINARY  AND  FINAL  PLANS  ARi:  SUBJECT  TO  Pv'.VIZW 
BY  THE  CITY  PLANNING  C0M^^I3SI0N. ) 


H2TCH  H2TCHY  SYSTm 


TOTAL  PROJECTS 

TOTAL  COST  OF  PROJECTS 

}1^,G0W3TRUCTI0N  AND  ?v3;  PLAGMWT  nZVul: 
TOTAL  PROJJIGTS 

TOTAL  COST  OF  PR0J^.CT3  (Pvj:V3NU:'23  ) 

CAPITAL  IMPROVEMENT  PRO  JI5CTS  : 
TOTAL  PROJECTS 

TOTAL  COST  OF  PROJECTS 

RS VENUE 3 
PROPOSED  BONDS 
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1969-70         1970-71         1971-72         1972-73         1973-74  1974-75 
Cost      in      thousands      of      del  1  a  r  s 


TOTALS 


14 


22 


2,049.3  3,200.0 


49.000.0 


50.300.0  48,o50.0 


57,830.0 


221.049.3 


10 


10 


1,730.2        1,500.0  1,000.0 


4,230.2 


12 


319.1 
315,1 


1,700.0       48,000.0  50,300.0 
200.0  300.0 
1,500.0       48,000.0  50,000.0 


48,350.0      67,850.0  216,819.1 

819.1 

48,650.0      67,850.0  216,000.0 


HETCH  HETCHY  SYSTI^M 

Reconstruction  and  Replacement  Items 


113. 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 Cos  t      in      thousands      of  dollars 


TOTALS 


756.87,102  n/a 


755.69.101  n/a 


756.59.103  n/a 

756.69.104  n/a 
755,68.106  n/a 
756.68.108  n/a 

756.69.105  n/a 

756.69.106  n/a 

756.69.107  n/a 


Moccasin-Newark  Transmission  Line, 
replace  deadend  clamps  and  splice 
clamps     ($25,0  previously  appropriated) 

Hatch  Hetchy  Project,  repair  and 
reconstruction  of  facilities 


756.61?,102        n/a         Moccasin  Administration  Office,  replace- 
ment 


Jones  Point-Mather  and  Jones  Point- 
Cherry  Valley  Roads,  repairs 

Moccasin -Newark  Transmission  Line, 
paint  towers 

Moccasin  Shops,  replace  side  and  roof 
panel s 

Cherry  Valley  Dam,  City  camp  rehabili- 
tation 

San  Joaquin  Pipeline    No.  1,  remove 
Cashman  Creek  Valvehouse 

Muni  Transit  System,  replace  DC  distri- 
bution system 

Hetch  Hetchy,  services  of  Engineering 
Division 


35. Or 

44.  Or 
190,  Or. 
50. Or 
18.  Or 
50. Or 
50.  Or 
25.  Or 

1,000. Or        1,500. Or        1,000. Or 
268. 2r 


35.0 

44.0 
190.0 

50.0 
18.0 
50.0 
50.0 
25.0 
3,500.0 
268.2 


HTTCli  H^TCHY  SYST  EM 

Capital  Improvement  Projects 

1  CPC 

P,I>N.  PRI»  PROJECT  DZSSCRIPTION 


757.69.101  n/a         Moccasin  Yard,  extend  car  and 

truck  port 

757.89.102  n/a         Hetch  Hetchy  Reservoir,  cover  float- 

ing dock 

757.69.103  n/a         Moccasin  Shop  Area,  install  ground  fault 

protection  at  transformer  substation 

757,69.105        n/a         Hetch  Hetchy,  services  of  Engineering 

Division 

757.67.501  '  Moccasin  Lower  Dam,  install  spillway 

drum  gates 

757.69.104  n/a 

Tuolumne  River,  construct  Clavay 
electric  power  complex 

757.67.502  n/a         Ward's  Ferry  Powerhouse,  new  construction 

757,67.402        n/a         Moccasin-Newark  Transmission  Line,  exten- 
sion to  S,  F,  International  Airport 

757,67,601        n/a         Various  reservoirs,  remote  water  level 

recorders 

757,67,401        n/a         Lake  Eleanor,  construct  new  dam 

757,67,303        n/a         Holm  Powerhouse,  additional  generating 

units 

757.69.105  n/a         Moccasin  Creek,  construct  Coultervllle 

pumped  storage  power  plant 
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1969-70          1970-71        1971-72          1972-73          1973-74  1974-75 

.  Cost        In      thousands      of      dollars  TOTALS 

23. Or  23,0 

lO.Or  10.0 

5.0r  5.0 

281. Ir  281.1 

200, Or  200,0 

1,000. On       28, 500. on      33, 500. On       29, 000, On  92,000.0 

500, On        13, 500. On      16, 500. On        17, 500. On  48,000.0 

6, 000. On  6,000.0 

300. Or  300.0 

150. On  4, 050. On  4,200.0 

500. On  21, 300. On  21,800.0 

1,500, On  42, 500. On  44,000.0 


HOUSING  AUraORITY 

The  Authority  is  responsible  for  the  construction,  rental 
and  maintenance  of  more  than  5,738  public  housing  units  in 
■Sain  Francisco, 

These  units  are  constructed  with  Federal  loans  through  the 
conventional  program  and  through  the    'Turnkey'  method. 

Recently  completed  projects  for  senior  citizens  through  the 
conventional  method  are: 

John  F.  Kennedy  Towers,  Mission  Dolores  Apartments  and 

Woods ide  Gardens. 

The  present  conventional  construction  program  includes  four 
projects  which  will  provide  40?  apartment  units  for  senior 
citizens.     Of  this  total,  construction  has  begun  on  C2  units 
and  the  remaining  317  units  will  probably  be  under  construc- 
tion within  the  next  few  months.     These  four  projects,  each 
reviewed  by  the  City  Planning  Commission,  are: 

1,  Pacific  and  Mason  streets  (92  units).     A  seven 
story  reinforced  concrete  building  will  contain 
74  studio  and  18  one  bedroom  apartment  units  with 
community  space.     The  estimated  cost  of  this 
project  is  $1,590,600. 

2.  McAllister  Street  between  Broderick  and  Baker 
Streets  (50  units).     A  seven  story  reinforced 
concrete  building  will  provide  73  studio  and  17 
one  bedroom  apartment  units  with  community  space. 
The  estimated  cost  of  this  project  is  $1,5>C,700. 


115. 


3.  Eighteenth  and  Church  Streets  (107  units).     A  five 
story  reinforced  concrete  building  will  provide  S'2 
studio  and  15  one  bedroom  units  with  community  spflca. 
The  estmmated  cost  of  this  project  is  $1,986,100. 

4,  Pine  and  Octavaia  Streets  (120  units).     A  4  to  12 
story  reinforced  concrete  building  will  contain  96 
studio  and  24  one  bedroom  apartment  units  with  com- 
munity space.    The  estimated  cost  of  this  project  la 
$2,096,300. 

Items  3  and  4  are  the  initial  start  of  the  2,500  unit  program 
authorized  by  the  Uectorate  in  November,  1964, 

A  number  of  projects  are  in  the  planning  stage  through  the  con- 
ventional as  well  as  through    'Turnkey"  methods,  vhich  have  been 
selected  by  the  Housing  Authority  Commission.    These  projeccs 
have  not  been  formally  adopted  by  the  Board  of  Supervisors 
or  budgeted  through  the  Federal  Housing  Asaistancc  Adminis- 
tration , 


For  the  conventional  program,  these  projects  are: 

1.  Western  Addition  I'^development  Area  A-2 .     This  is  a 
'scattered  site  '  program  of  200  dwellings  for  family 
housing.     Some  24  site  locations  have  been  presented 
by  the  Redevelopment  Agency  and  accepted  by  the  Housing 
Authority  Commission.     Formal  site  approvals  have  been 
received  from  the  Housing  Assistance  Admlni at ration. 


2.    &56  ZllisS^^eet  near  Polk  Street,    This  is  a  100 
unit,  13  story  high  structure  for  senior  citizens 
presently  in  the  preliminary  stage. 

For  the  "Turnkey-'  method,  these  projects  are: 


1.  Air  Rights,  21st  and  Bartlett  Streets  (110  units 
for  senior  citizens).    The  Housing  Assistance  Ad- 
ministration has  given  conditional  site  approval. 
Negotiations  with  the  Parking  Authority  are  now 
under  way  for  the  use  of  air  rights  over  a  planned 
3  level  garage  structure,  both  uses  are  to  be 
jointly  developed  by  the  Authority  and  a  non- 
profit corporation, 

2.  350  lllis  Street  between  Jones  and  Taylor,  This 
Turnkey  development  is  planned  to  be  a  multi-story 
building  for  the  elderly  with  96  units.    The  first 
phase  has  been  approved  by  the  Housing  Assistance 
Administration. 


3.  Yerba  Buena  Center  comprising  of  276  units  for 
senior  citizens  in  two  multi-story  buildings  with 
a  common  social  area. 

The  development  program  has  been  approved  by  the 
Housing  Assistance  Administration, 

4.  85  units  for  senior  citizens  in  3,  three-story 
buildings  on  Arguello  Blvd.  between  Balboa  and 
California, 

Mainy  projects  under  the  conventional  and  Turnkey  methods  are 
itu  the  preliminary  planning  stage  totaling  approximately  85o 
un.lts. 

In  addition  to  the  above  projects,  the  Authority  has  been 
ac;tive  in  implementing  some  of  the  more  recent  U.S.  Housing 
^'Ct  low— income  tools. 
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For  example.  Section  23  of  the  Housing  Act  now  permits  rent  subsidy  leasing  to 
families  in  the  private  housing  market.  The  Authority  has  522  families  housed 
under  this  program  and  another  234  units  are  in  the  process  of  being  negotiated. 

The  following  recapitulation  relates  the  present  Housing  Authority's  program 
to  the  2,500  units  authorized  by  the  Electorate  in  November  1964,  and  the 
additional  3,000  units  authorized  in  November  1958, 


Construction  Phase 


Eighteenth  and  Church  Streets  -  107  units 
Pine  and  Octavia  -  120  units 

Sub  Total 


227  Units 


Planning  Phase 


"Conventional" 

Scattered  Sites 
655  :niis  Street 


-  200  units 

-  100  units 


Sub  Total 


Total 

Total  for  Conventional  and  Turnkey 
and  preliminary  planned  projects 

Unallocated  balance 


300  units 


527  Units 


"Turnkey" 


None 


"Turnkey" 
21st  &  Bartlett 
350  ::ilis  Street 
Yerba  Buena  Center 
Arguello  Blvd, 

.-jub  Total 


110  units 
S3  units 

275  units 
55  units 

547  units 


Total    -  547  Units 


1,230  units 

570  units 
2,500  units 


Authorized  Units  (1558) 


3,000 


PARKING  AUTHORITY 


The  Parking  Authority  is  responsible  for  the  creation 
of  public  supported  off-street  parking  facilities  and  ad- 
vises the  Board  of  Supervisors  on  the  selection  of  sites  and 
the  design  of  projects.    For  large-capacity  parking  garages, 
non-profit  corporations  normally  are  set  up  to  issue  their 
own  revenue  bonds.    Neighborhood  parking  projects  are  fi- 
nanced through  parking  meter  revenue , 

The  present  program  of  the  Parking  Authority  includes 
the  following  18  projects.    Two  would  be  financed  by  non- 
profit corporations  and  the  remainder  from  parking  meter 
revenues . 

1,  Combined  North  Beach  Garage  and  Central  Police 
Station  (northwest  corner  of  Emery  Lane  and 
Vallejo  Street  near  Powell  Street),    A  five-level 
parking  garage  will  provide  163  parking  spaces 

in  conjunction  with  the  Central  Police  Station. 
The  estimated  cost  of  the  parking  facility  is 
$967,700,     Construction  commenced  on  the  com- 
bined structure  on  October  2,  1967  and  completion 
is  scheduled  for  June  1,  1969, 

2,  Bush- Pine  Garage  (between  Bush  and  Pine  Streets 
east  of  Beldon  Place).    This  project,  financed  by 
a  non-profit  corporation,  will  provide  space  for 
1,000  automobiles  on  a  self -park  basis.     The  non- 
profit corporation  is  presently  preparing  alternate 
financial  and  feasibility  studies  for  study  and 
recommendation  by  the  Parking  Authority, 
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N0T2:    THE  BUSH-PINE  GARAGE  PROJECT  WAS  FOUND  TO  BE 
"NOT  IN  CONFORMITY"  WITH  THS  MASTER  PLAN  BY 
THE  CITY  PLANNING  COMMISSION  ON  SEPTEMBER  21, 
1967. 

3.  Victorian  Park  Garage  (bounded  by  Beach,  Hyde  and 
Jefferson  Streets,  and  by  Larkin  Street  extended).  The 
property  for  this  project  is  owned  by  the  Recreation  and 
Park  Department  and  leased  to  the  State  Division  of 
Beaches  and  Parks.    This  proposed  parking  garage,  to  be 
financed  by  a  non-profit  corporation,  will  provide  850 
to  1,100  automobile  spaces.      The  sponsoring  non-profit 
corporation  is  presently  preparing  alternate  financial 
and  feasibility  studies  for  review  and  recommendation 
by  the  Parking  Authority. 

NOTE:    THIS  PROJECT  WAS  FOUND  TO  BE  "NOT  IN  CONFORMITY" 
WITH  TH^  MASTER  PLAN   BY  THE  CITY  PLANNING 
COMMISSION  ON  DECEMBER  14,  1967. 

4.  Air  Rights  Project,  Mission-Bartlett  Parking  Plaza 
(Bartlett  and  21st  Streets).    A  joint  proposal  between 
the  Parking  and  Housing  Authorities.    The  City  Engineer's 
parking  survey  indicates  that  future  neighborhood  park- 
ing needs  in  this  area  total  about  500  spaces  which  is 
equivalent  to  3h  levels  of  parking  on  the  Mission-: 
Bartlett  site.    Air  space  over  the  existing  parking  lot 
would  be  utilized  for  the  construction  of  110  apartment 
units  for  senior  citizens. 


Studies  and  acquisition  have  been  completed  "dn 
the  following,  and  construction  is  scheduled  for 
early  1969: 

Geary  Blvd.,  18th  and  19th  Aves,;  38  spaces; 
project  cost:  $167,550. 

Inner  Irving,  8th  and  9th  Aves.;  40  spaces; 
$238,944. 

Mission  District,  24th  and  Capp  Sts,;  20  spaces; 
$91,958. 

Marina  Garage,  Pierce  St.;  82  spaces;  $829,000. 

Bayview,  Palou  and  Mendell  Sts,;  15  spaces; 
$85,000. 

Polk  Street,  Redding  School  Playground;  40  spaces 
$255,000. 

Ekcelsior,  Norton  and  Harrington  Sts.;  32  spaces; 
$138,000. 

West  Portal,  Claremont  and  Ulloa  Sts.;  26  spaces; 
$167,850. 
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6.      The  following  six  neighborhood  sites  are  under  study; 

Haight-Ashbury ,  32  spaces  (Haight  and  Cole  Streets), 

Outer  Irving,  40  spaces  (23rd  Avenue). 

Mission,  38  spaces  (18th  and  Capp  Streets) . 

Mission,  74  spaces  (20th  and  Capp  Streets). 

Clement  Street,  28  spaces  (6th  Avenue.    A  sub- 
stitute location  is  proposed  in  the  Union  Street 
area) . 

Portola,  22  spaces  (San  Bruno  Avenue).    It  is 
proposed  that  this  site  be  replaced  by  a  Visitacion 
Valley  site. 


NOTE:     Alternative  sites  proposed  with  the  above  projects 
are  subject  to  further  review    by  the  City  Planning 
Commission. 
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RECONSTRUCTION      AND      R3PLACEM3NT  ITEMS 

AS      SUBMITTED      BY      OPERATING  DEPARTMENTS 
AND      CITY      AGENCIES      FOR      THE      1969-70      FISCAL  YEAR 


120, 


FISCAL  SUMMARY 

RECONSTRUCTION      AND      REPLACE  MENT      ITEMS      1969-70      FISCAL  YEAR 


1969-70  1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


TOTAL  COST  OF  PROJECTS 


AD  VALOREM  TAXES 


GAS  TAX  &  ROAD  FUNDS 


REVENUES 


APPROVED  BONDS 


PROPOSED  BONDS 


OTHER  SOURCES 


18,701.6 

2,992.0* 
2,397,4 
6,386,2 
1,500.0 

5,426.0 


15,088,5         13,179.5       12,770*0  13,599,0       13,601.0  86,939.6 


1,478.5* 

165,0 
5,412.0 
1,500.0 


450.5* 

4,696.0 
2,500.0 


380.0 

3,847.0 
1,500.0 


398.0 


6,533,0  6,533.0  7,043,0 


1,750.0 
7,552.0 


400.0 


3,899.0  3,899,0 


1,750,0 
7,552.0 


6,099.0* 
2,562,4 

28,139.2 
6,000,0 
3,500.0 

40,639.0 


*$300  0  each  year  for  the  rehabilitation  of  the  War  Memorial  Opera  House  not  included, 
Cost'estimates  for  projects  to  begin  in  fiscal  years  1970-71  through  1974-75  are  not  included  in  totals. 


P>I.N. 


CPC 
PRI. 


RECONSTRUCTION  &  REPLACEMENT 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72         1972-73         1973-74  1974-75 

Cost      in      thousands      of  dollars 
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TOTALS 


113.68.101  n/a 


119.68.101  n/a 


145,67.105  n/a 

145.67.113  n/a 
145.67.112  n/a 

145.67.114  n/a 

145*67.111  n/a 

145,67.122  n/a 


ART  COMMISSION 

165  Grove,  remodel  portion  of  building 
for  Art  Commission  offices 
($5.0  previously  appropriated) 

DEPARTMENT  OF  CITY  PLANNING 

100  Larkin  Street,  general  interior 
alterations  (CIAC-27) 

FIRE  DEPARTMENT 

Various  firehouses,  provide  security 
enclosures  (CIAC-12) 

Engine  Co.  49,  enlarge  kitchen 

Engine  Co.  42,  enlarge  kitchen 

Engine  Co.  26,  landscape  Masonic  Avenue 
frontage 

Various  firehouses,  construct  new 
partitions  and  alterations 

Engine  Co.  25,  repair  hose  racks  and 
enclose  hose  yard 


19,5 


8.4 


7.8 

14.0 
15.8 
6.6 

8.6 

11.5 


19.5 


8.4 


7.8 

14.0 
15.8 
6.6 

8.6 

11.5 
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P>I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72         1972-73         1973-74  1974-75 

Cost      in    thousands      of  dollars 


TOTALS 


145.69.103  n/a 

145.69.104  n/a 

145.69.105  n/a 


155.67.102  H 


161.59.101  n/a 

161.69.102  n/a 

161.69.103  H 

169,69.101  n/a 

1^9.67.102  n/a 


FIRE  DEPARTMENT  -  continued 

Engine  Cos.  25  &  42,  install  radio- 
controlled  doors 

Eight  firehouses,  install  radio  con- 
trol for  doors 

Engine  Co.  4  (676  Howard)  renovate 
portion  of  basement 

MUNICIPAL  COURT 

City  Hall,  renovate  various  courtrooms 
&  chambers 

POLICE  DEPARTMENT 

Hall  of  Justice,  replace  window  glazing 

Park  Police  Station,  renovate 

Ingleside  Station,  renovate 

DEPARTMENT  OF  SOCIAL  SERVICES 

1680  Mission  Street,  install  new 
resilient  flooring  in  various  rooms 
throughout  the  building 

585  Bush  Street,  third  floor,  install 
partitions 


17.0 
10,0 
7^5 


20.9 


20.6 
67.3 
35,1 

9.0 

15.0 


22.1 


23.2 


24.5 


25.6 


26.8 


17.0 
10.0 
7.5 


143.1 


20,6 
67.3 
35.1 

9.0 

15.0 
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CPC                                                                             1969-70            1970-71          1971-72         1972-73         1973-74  1974-75 
P.I.N^  PRI.  PROJECT  DBSCRIPTION   Cos  t      in      thousands      of      dollars  TOTALS 


SHERIFF 

173»67,119      n/a       County  Jail  2,  install  shower  facili-  137.0 

ties  (CIAC-13)  ($10,0  previously 
appropriated) 

173,69.101      H  County  Jail  2,  convert  garage  area  in-  15.8 

to  classroom  and  rec.  room 
(alternate  to  173.67.123) 

173.69,103      n/a       County  Jails  1  6e  3,  install  toilet- 
lavatory  fixtures 


173.68.102 


8.9 


n/a       County  Jail  2,  alter  employees  change  7,9 
room  and  washroom 

173.67.105      n/a       County  Jail  2,  remodel  visitor's  room  13,3 

173.67.115  n/a       County  Jails  2  and  4,  reconstruct  roads  30.2 

and  visitor's  parking  area 

173.67.108  n/a  County  Jail  1,  reconstruct  and  extend  16,1 
173.b/.iUO                  intercom  and  public  address  system 

173.67.116  n/a       City  Hall,  remodel  Room  333,  Civil  11.8 

Division 


137.0 

15.8 

8.9 

7.9 

13.3 
30.2 

16,1 

11,8 
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GPC  1969-70  1970-71  1971-72         1972-73         1973-74  1974-75 

P.I.N.  PRI,  PROJECT  DESCRIPTION  Cost      in      thousands      of      dollars  TOTALS  

^^^^  ,  .  ,  , 

SUPERIOR  COURT 

179,69,101      H  City  Hall,  Superior  Court,  remodel  29.0  2^'° 

rooms  403,  417,  452,  and  479 


179.69.102      H  City  Hall,  Superior  Court,  renovate  59,0 

room  450 

TR3ASURSR 

183.68.101      n/a       City  Hall,  Room  110,  provide  security  15.6 

features  (CIAC-45) 


JUVENILS  COURT 

Youth  Guidance  Center  &  Log  Cabin  Ranch 


186.67.104      n/a       Youth  Guidance  Center,  renovate  five 

cottages  ^1a'n\ 
($103.0  previously  appropriated,  in-  QO.uo; 
eluding  $40,0  in  1968-69) (CIAC-25) 

186.69.101      H  Youth  Guidance  Center,  prepare  plans  10.0 

for  remodeling  of  the  ground  floor  and 
2nd  floor  of  the  Administration  Building 

187.69.101      n/a       Log  Cabin  Ranch,  enlarge  laundry  area  12.0 

and  add  new  equipment 

ArAniT.MV  OF  SCIENCES 

213,67.117      A  Francis  Scott  Key  Monument,  restore  and  46.0 

reset 


65.6  70.9  36.5 

(57.6) 


59.0 


15.6 


173.0 


10,0 


12.0 


46.0 


CPC 

P,I.N.  PRI* 


PROJECT  DESCRIPTION 


1969-70 


K3AL  ESTATE  DBPARTM5NT 

245.67.104      n/a        Brooks  Hall,  enlarge  garbage  room  10.0 

FINANCE  AND  RECORDS 

261.68.101      n/a       City  Hall,  Room  105,  Tax  Collector's  20.5 

office,  provide  security  features  (CIAC-37) 

PURCHASING  DEPARTMENT  -  CENTRAL  SHOPS 

311.67,108      n/a       Central  Shops,  truck  repair  area,  23,2 

replace  portion  of  lighting  system 

311,67,107      n/a       Central  Shops,  modify  shop  entrances  14,3 

311.67.115     n/a       Central  Shops,  raise  yard  and  roadways  102,9 

to  original  grade 

DEPARTMENT  OF  PUBLIC  WORKS-GENERAL  OFFICE 

423.67,101      n/a       Various  public  buildings,  misc.  replace-  170,0 

ment  6e  reconstruction  items  (annual 
request) 

423,69.101     n/a       45  Hyde  St.,  renovate  3rd  floor  for  43,5 

occupancy  by  Bureau  of  Architecture  & 
Bureau  of  Engineering 


125. 


1970-71  1971-72         1972-73         1973-74  1974-75 

st      in      thousands      of      dollars  TOTALS 


180,0 


10,0 


20.5 


23.2 

14.3 

102,9 


190,0  200,0  218.0  220.0  1,178.0 


43.5 
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CPC                                                                             1969-70            1970-71          1971-72         1972-73         1973-74  1974-75 
P,I.N.  PRI»  PROJECT  DESCRIPTION  Cost      in      thousands      of      dollars  TOTALS 


DEPARTMENT  OF  PUBLIC  WORKS  -  Sanitation 

425*69.101      n/a       Various  locations,  reconstruction  and  500,0b  500. Ob  500.0b        500, Ob  500, On  500, On  3,000,0 

replacement  of  existing  sewers  (annual 
request)     (formerly  425.67,101) 

425.67.102      n/a        Sewage  Treatment  Plants  and  Pumping  1,000.0b         1,000.0b  1,000.0b      1,000.0b         l,250.0n         l,250.0n  6,500.0 

Stations,  reconstruction  and  modern- 
ization (annual  request) 

DEPARTMENT  OF  PUBLIC  HEALTH 

500,68.111      n/a        101  Grove,  alter  Ivy  St,  exit  doors  10,8 

500.69.102      n/a       S,  F,  General,  temporarily  relocate  125.0 

Chemistry  Lab 

500.69.105  n/a       S.  F,  General,  emergency  &  admitting  41.9 

area,  misc.  alterations 

500.67.155      n/a       Hassler,  enlarge  clinical  laboratory  19.0 

(CIAC-41) 

500.68.106  n/a       Hassler,  Ward  4,  provide  bed  pan  hoppers  7.0 

(CIAC-52) 

500.67.159     n/a       Hassler,  access  road  ^^^f  ^^°"t^"!o^  ""^'^ 

($8.7  previously  appropriated) (CIAC  o) 

500.69.106  n/a       S.  F.  General,  ^stall  medical  records  12.7 

facility  for  outpatient  clinic,  Bldg.  ^ 

500.69.107  n/a       S.  F.  General,  install  pharmacy  ceiling 


9.3 


10.8 
125.0 

41.9 

19.0 

7.0 

46.3 

12.7 

9.3 


P»I.N. 


CPC 

PRI,  }:,;^K^OT- INSCRIPTION 


1969-70 

C 


'  DEPARTMENT  OF  PUBLIC  HEALTH  -  continued 

500.69.109      n/a       S.  F.  General,  remodel  Wards  84,  85  &  30,5 

86 

500.67.109  n/a       S.  F.  General,  Building  80,  remodel  68.3 

basement 

500.69.110  n/a       Laguna  Honda,  ward  kitchens  &  dining  6.2 

rooms,  replace  resilient  flooring 

500.68.107      n/a       Hassler,  various  wards,  provide  nurses  78.3 

stations  in  5  wards 

500.67.127     A  Laguna  Honda,  study  l-""^^,"""'' 

facilities  (was  ptn,  423.5B.1UZ; 

500  69  114  n/a  S.  F.  General,  Bldg.  3,  reconstruct  64.0 
500.69.114      n/         ^g„^ii3ting  system  in  Autopsy  Rm.  215 

500.57.152      n/a       101  Grove,  steam  clean  bldg.  exterior  11.8 

PAT.ACE  OF  THE  T.RnTON  OF  HONOR 


127. 

1970-71  1971-72         1972-73         1973-74  1974-75 

St      in      thousands      of      dollars  TOTALS 


30.5 
68.3 
6.2 
78.3 
3.0 
64.0 
11.8 

20.3 
32,2 
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CPC 

P»I.N.  PRI, 


611.67.103  n/a 
611.69.101  n/a 

621.69.101  A 


631.69.101  n/a 

631.67.101  n/a 

631.68.102  D 


.PROJECT  DSSCRTPTTHM 


1969-70 


1970-71 
Cos  t  in 


PALACE  OF  THE  LBGION  OF  Hnwnp    .  continued 

Remodel  receptionist  area  3^5 

Coordinate  rehabilitation  projects  6.0 
M.  H.  de  YOUNG  MUSEUM 

East  Wing,  renovation  (alternative  250.0 
to  621.67,201) 

PUBLIC  LIBRARY 

45  Hyde  St.,  renovate  second  floor  29,8 

Modernize  edght  branch  libraries  53,1 
(CIAC-33) 

Main  Library,  stack  room,  replace  25.9 
glass  flooring 

RECREATION  AND  PARK  DEPARTMENT 

Note ;    Cost  estimates  of  all  projects  are  as  recorded 
in  the  unofficial  departmental  priority  summary  sheets 
or  project  data  sheets.    Discrepancies  have  been 
generally  resolved  in  favor  of  the  higher  estimates  and 
these  are  subject  to  adjustments.     Cost  estimates  for 
Project  656,69,190  are  not  included. 


124.1 
29.1 


TOTALS 

8.5 
6.0 

250.0 


29.8 
177.2 

55.0 


All  projects  are  arranged  according  to  the  preliminary 
departmental  priority  recommendations. 
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CPC                                                                                  1969-70           1970-71            1971-72        1972-73           1973-74  1974-75 
P.I,N.  PRI,  PROJECT  DBSCRIPTION  Cost      In      thousands      of      dollars  TOTALS 

RECREATION  AND  PARK  DEPARTMENT  -  continued 

651.57.102  n/a        Various  locations,  resurface  Courts  and  80,0  80,0  80.0  80.0  80.0  80,0  480.0 

play  areas  (a  continuing  program) 
($240,0  previously  appropriated) 

651.67.103  n/a        Various  locations,  resurface  walks  and  50,0  50.0  50.0  50.0  50.0  50.0  300.0 
""s^                        paths  (a  continuing  program) 

($145,0  previously  appropriated) 

651.67.110  n/a        Zoological  Gardens,  replace  fencing  14.0  14.0  14.0  14.0  14.0  14.0  84.0 

(continuing  program) 

($48.0  previously  appropriated) 

651.67.111  n/a       Union  Square,  replace  irrigation  aystem  4,0  36.5 

($2,0  previously  appropriated) 

651.69.103      n/a       Various  locations,  rehabilitate  lighting         20,0  20.0 

systems 

651.69.105      n/a       Point  Lobos  Parking  Area,  resurfacing  8.8 

651,67.115      A  Garfield  Square,  rehabilitation  6.0  112.0 

($5.5  previously  appropriated) 

Note:    An  additional  $20.0  allocated  from 
■Ehe~1967-68  Urban  Beautif ication  Reimburse- 
ment Grant  for  park  development. 


40.5 
40.0 

8.8 
118.0 


130. 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72       1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


651.68,104  n/a 

651.69.101  n/a 

651#69,108  B 

551.67.201  B 

651.67.120  H 


651.67.105  n/a 


671.&8.202  n/a 
67.1,68,205  n/a 
671,68.206  n/a 


RECREATION  AND  PARK  DEPARTMENT  -  continued 

Phelan  Beach,  reconstruct  retaining  wall 

Sigmund  Stern  Grove,  renovate  outdoor 
stage 

South  Park,  rehabilitation 

Franklin  Square,  rehabilitation 
($2.5  previously  appropriated) 

Golden  Gate  Park,  rehabilitate  two 
windmills 

($10.0  appropriated  from  the  Urban 
Beautif ication  Reimbursement  Grant  for 
plans  1989-70) 

Candlestick  Park  Stadium,  miscel- 
laneous reconstruction  and  replacement 
($36.3  previously  appropriated) 

TRAFFICWAYS  -  Street  and  Sidewalk  Reconstruction 


4.8 

35.0 

80.0 
12,0 

3,2 


80.0 


Grove  St.,  bet.  Fillmore  &  Webster  Sts,, 
raise  curb  height  Sc  reconstruct  pavement 

Fifteenth  St.,  bet.  Noe  &  Market  Sts., 
reconstruction 

Henry  St.,  bet.  Noe  &  Sanchez  Sts,, 
reconstruction 


34.3s 
45.0s 
36.8s 


254.7 


160.0 
141.2 


80.0 


80,0 


36.0 


36.0 


36,0 


TOTALS 


259.5 
35.0 

80.0 
172.0 

144.4 


348.0 


34.3 
45.0 
36.8 
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CPC                                                                               1969-70  1970-71            1971-72       1972-73  1973-74  1974-75 

P,I.N.  PRI,  PR0J3CT  DESCRIPTION  Cost      in      thousands      of      dollars  TOTALS 

TRAFFICWAYS  -  Street  and  Sidewalk  Reconstruction 

671.69.101  n/a       Broderick  St.,  bet.  Turk  &  O'Farrell  Sts,,      48,0s  48.0 

reconstruction 

671.69.102  n/a       Octavia  St.,  bet.  Sutter  &  Bush  Sts,,              40,0s  ^0,0 

reconstruction 


671.69.103 


n/a       Pierce  St.,  bet.  O'Farrell  St.  &  160,0s  160. 0 

Golden  Gate  Ave. 

280.0s 


671.69.104  n/a       Steiner  St.,  bet.  Post  &  Bush  Sts.i 

also  bet.  Fulton  &  Ellis  Sts,,  recon- 
struction 

671.69.105  n/a       Golden  Gate  Park,  reconstruct  pave-  65,08 

ment  6e  widen  roadway  along  Middle  Drive 
East  bet.  John  F.  Kennedy  Drive  & 
South  Drive 

n/a       Ninth  Ave,,  bet,  Judah  &  Lawton  Sts.,  104,0g 
reconstruct  pavement  &  subbase 

671,69.107      n/a       Broadway,  bet.  Steiner  &  Fillmore  Sts.,  37.0g 

reconstruction 


671.69.106 


671.68.115      n/a       Forty-Sixth  Ave.,  bet.  Sutro  Heights 

&  Anza  St.,  reconstruction 


27.8s 


65.0 


104.0 
37.0 
27.8 


132. 


P.I.N, 


CPC 
PRI, 


1969-70 


PROJECT  DESCRIPTION 


1970-71 

Cost  in 


1971-72  1972-73 

thousands  o 


1973-74  1974-75 
dollars 


TOTALS 


TRAFFICWAYS  -  Street  and  Sidewalk  Reconstruction    -  continued 

671.69,108      n/a        Saturn  St.,  from  Temple  St,  to  easterly  14,3s  14.3 

terminus,  reconstruction 

671.68.124      n/a       Margaret  St.,  bet.  Lakeview  Ave,  &  40.2s  ^0*2 

Summit  St,,  reconstruction 

671.68.122      n/a       Waldo  Alley,  from  Leavenworth  St,  to  13,7s 

westerly  terminus,  reconstruction 


671.68,110  n/a 


Commercial  St.,  bet.  Kearny  St,  &  Grant  53,2s 
Ave.,  also  Taylor  St.,  bet.  Green  & 
Union  Sts.,  raise  curb  height  &  recon- 
struct pavement 

0-1  27.5 
671.68.111      n/a       Montgomery  St.,  bet.  Pacific  Ave.  &  27.5s 

Broadway,  reconstruction 

63.0 

671.68.113  n/a       Steiner  St.,  bet.  Duboce  Ave.  6.  Waller  63.0s 

St.,  reconstruction 

23.2 

671.68.114  n/a       Cherry  St.,  bet.  Sacramento  &  Clay  Sts.,  23.2s 

reconstruct  low  curb  &  gutter 

35.5 

671.68,118     n/a       Beach  St.,  bet.  Scott  &  Divisadero  Sts.,  35.5s 

reconstruction  ^ 

671  68,119      n/a       Los  Palmos  Dr.,  bet.  Stanford  Heights  13.7s 
571.bb,li:^      n/         ^^^^  ^  ^  easterly,  recon- 

struction 


133, 


P>I.N. 


CPC 
PRI, 


1969-70 


PROJECT  DESCRIPTION 


1970-71 
Cost  in 


1971-72       1972-73  1973-74  1974-75 

thousands      of  dollars 


671.69.109  n/a 
671.68,120  n/a 
671.68.125  n/a 

671.59.110  n/a 

671.68.203  n/a 

671.68.204  n/a 


674.69.102  A 


TRAFFICWAYS  -  Street  and  Sidewalk  Reconstruction  -  continued 


Various  locations,  resurface  street  areas 
in  Select  System  (annual  request) 

Steiner  St.,  bet.  Union  &  Green  Sts., 
reconstruction 

Grove  St.,  bet.  Gough  &  Laguna  Sts., 
recons  truction 

Van  Ness  Ave,,  bet.  Grove  &  Hayes  Sts., 
reconstruction 

Berry  St,,  bet,  De  Haro  &  3rd  Sts», 
reconstruction 

DeHaro  St.,  bet.  King  &  Berry  Sts., 
reconstruction 

TRAFFICWAYS  •*  Landscaping  and  Irrigation 

Sunset  Blvd,,  reconstruct  landscaping 
and  irrigation  system 

(Estimated  increase  in  annual  maintenance 
cost  is  $14.8) 

($415.5  previously  appropriated) 


165. Og 
34.5s 
72, Os 
40.0g 

404, 2g 
20.6g 


87,8g 


165.0g 


TOTALS 


330.0 
34.5 
72.0 
40.0 

404.2 
20.6 


87.8 


134. 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70  1970-71  1971-72       1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


875.68,202  n/a 

675.69.101  n/a 

675.69.102  A 

675.69.103  n/a 
675.68.506  A 
675.68.116  A 

675.68.119  A 

675.69,105  n/a 


TRAFFICWAYS  -  MI 3CBLLANS0US 

Fourth  St.  Bridge,  4th  &  Channel  Sts,, 
reconstruct  trusses 

Fourth  St.  Bridge,  4th  &  Channel  Sts., 
reconstruct  electrical  system 
($51.7  previously  appropriated) 

Naglee  Ave.,  bet,  Alemany  Blvd.  & 
Cayuga  Ave,,  reconstruct  Stairway 

Kennedy  Dr.  opp.  La  Playa,  reconstruct 
underpass 

Fair  Ave.,  bet.  Coleridge  St.  &  Prospect 
Ave.,  install  railings  on  open  stairway 

Green  St,,  bet.  Taylor  &  Jones  Sts,, 
reconstruct  concrete  retaining  wall  & 
stairway;  extend  retaining  wall 

Parker  Ave.  at  Lone  Mountain,  recon- 
struct drainage  tunnel 
($7,0  previously  appropriated) 

Ingerson  Ave,  near  Griffith  St.,  re- 
habilitate steel  retaining  wall 
against  corrosion 


42.3s 
85.  Oe 

18.9s 
102, 4e 
6.3s 
42,2s 

104,4s 

10,0s 


42.3 
85.0 

18.9 
102,4 
6,3 
42.2 

104.4 

10,0 


135 


WAR  MEMORIAL 

The  War  Memorial  Trustees  have  requested  that  the 
following  studies  and  portions  of  rehabilitation 
projects  be  funded  during  1969-70  from  Ad  Valorem 
taxes : 


Departmental 

ZiLsiL   Prio^^ity  Item   

691,37,102  1  Opera  House  Production  Areas,  Rehabilitation 

691,87,105  2  War  Memorial,  FeasibilityStudy,  Musical  Arts 

Building 

691.57.101  3  Opera  House  Stage  Lighting,  Scope  B  Fixtures 
do  4  Opera  House  Stage  Rigging 

do  5  Opera  House  Stage  Rigging  &  Cycloramas 

do  6  Museum  of  Art,  Exterior  Elevator 

691.67.102  7  Opera  House  Rehabilitation  &  Front  Stage  Lighting 
do  8  Opera  House  Rehabilitation,  Restaurants  and  Bars 

691,67,101  9  Opera  House  Stage  Lighting,  Scope  C,  Controls 

do  10  Opera  House  Stage  Lighting,  Scope  D,  Fixtures 

do  II  Opera  House  Stage  Rigging,  Scope  B,  Tormentors 

do  12  Opera  House  Stage  Rigging,  Scope  C,  Counterweight  Sets 

do  13  Opera  House  Stage  Rigging,  Scope  D,  Border  Lights 

do  14  Opera  House  Stage  Lighting,  Scope  E,  Installation 

do  15  Opera  House  Stage  Lighting,  Scope  F,  Installation 

do  16.  Opera  House  Stage  Lighting,  Scope  G,  Controls 

do  17  Opera  House  Stage  Lighting,  Scope  H,  Equipment 

do  18  Opera  House  Stage  Lighting,  Scope  I,  Installation 

do  19  Opera  House  &  Veterans'  Building  Elevators  Rehabilitation 

691,67,104  20  War  Memorial  Rehabilitation,  Plans  and  Studies 


Item 
Cost 

(OOP)  Cumulative  Total  (000) 


$  94.0 

$  94.0 

50,0 

144.0 

1  on  n 

60.0 

304.0 

53.0 

357.0 

77.0 

434,0 

145.0 

579.0 

110,0 

689,0 

150.0 

839.0 

150.0 

989.0 

165.0 

1,154.0 

190,0 

1,344.0 

239.0 

1,583.0 

225.0 

1,808.0 

200.0 

2,008.0 

50.0 

2,058.0 

150.0 

2,208.0 

165.0 

2,373.0 

195.0 

2,568.0 

100.0 

2,658.0 

$  2,668.0 

136. 


CPC  1969-70       1970-71  1971-72  1972-73  1973-74  1974-75 

P.I.N.  PRI*  PROJECT  DSSCRIPTION  Cost      in      thousands      of      dollars  TOTALS 


WAR  MEMORIAL  -  continued 


691.57.190 


726.68.101  n/a 

726.68.102  n/a 


736.69,101 


THE  MAGNITUDE  OF  THE  WAR  MEMORIAL 
REHABILITATION  PROGRAM  REQUIRES  THAT 
A  LARGS  PROPORTION  BE  FINANCED  BY  A 
GENERAL  OBLIGATION  BOND  (691,67.101) 
RATHER  THAN  AD  VALOREM  TAXES.  AS 
SUGGESTED  BY  THE  CIAC,     $300,0  SHOULD 
BE  APPROPRIATED  ANNUALLY  (UNDER 
692.67,190)  AT  LEAST  UNTIL  THIS  BOND 
IS  VOTED  UPON  IN  NOVEMBER,  1971. 

War  Memorial,  Museum  of  Art,  miscel- 
laneous reconstruction  and  replacement 
(project  initiated  by  CIAC) 
(Cost  figures  not  included  in  "Total 
Cost  of  Projects".) 

SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Services  of  Utility  Engineering  Bureau 
for  reconstruction  and  replacement  items 

Landing  field  pavement,  reconstruction 
($400.0  previously  appropriated) 

MUNICIPAL  RAILWAY 

Services  of  Utilities  Engineering  Bureau 
for  reconstruction  and  replacement  items 
(annual  request) 


300.0 


300,0 


300,0 


900,0 


120, Or 


700. Or 


120. Or 


400. Or 


120, Or 


400. Or 


120. Or 
400, Or 


120.0r 


400. Or 


120. Or 


720,0 


400. Or  2,700.0 


170.0 


170.0 


137. 


CPC                                                                                  1969-70       1970-71          1971-72         1972-73            1973-74  1974-75 
P.I,N.  PRI.  PROJECT  DESCRIPTION  Cost      in      thousands      of      dollars  TOTALS 

MUNICIPAL  RAILWAY  -  continued 

736*69. 102       A         Municipal  Railway,  replace  rolling  stock         3,118.0o      6,533.0o         6,533.0o       7,043.0o  7,552.0o        7,552.0o  38,331.0 

($2,000.0  appropriated  1968-69  for 
Project  736.68,101) 

Note;    Project  736.69,102  is  to  be  financed 
from  bonds  issued  by  non-profit  corporation 
as  part  of  a  $51  million  replacement  program 
for  acquiring  600  motor  coaches,  160  electric 
coaches,  60  articulated  transit  cars  &  50 
minibuses. 

Application  has  been  made  for  a  Federal  grant 
to  meet  50%  of  the  cost. 


736.69.104 


736.69,103       n/a      Office  Building,  949  Presidio  Ave.,  recon-  86.0 

struct  portion  of  mezzanine 

n/a      Forest  Hill  Station,  Twin  Peaks  Tunnel,  65.0 
replace  elevator 

736.69.105  n/a      West  portal  of  Sunset  Tunn&i, reconstruct  13.0 

sidewalk 

736.69.106  n/a      Garage,  24th  &  Utah  Sts.,  replace  elec-  5.0 

trical  system 

735.69.107  n/a  Powerhouse,  Mason  &  Washington  Sts,,  re-  25,4 
/jo.oi^.iu/  construct  cable  machinery  for  temperature 

monitoring  system  &  automatic  lubrication 
($11.0  previously  appropriated) 


86.0 
65,0 
13.0 
5.0 
25.4 


138, 


CPC                                                                                 1969-70       1970-71           1971-72         1972-73            1973-74  1974-75 
P.I.N,  PRI.  PROJECT  PaSCRIPTION   Cos  t      in      thousand  s      of      dollars  TOTALS 


MUNICIPAL  RAILWAY  -  continued 

736.68.108  n/a      Garage,  24th  St.  and  Utah,  office  air  22.1  22.1 

conditioning  system,  replacement 

736.68.109  n/a      Office  Building,  949  Presidio,  air  9.6  ^'^ 

conditioning  system,  replacement 

9.0 

736,68.112       n/a      Garage,  24th  St.  and  Utah,  reroof  9.0 

office  and  storeroom  area  (Phase  II) 
($28,0  previously  appropriated) 

736.68.110  n/a      California  Street  cable  cars,  recon- 

struct  grip  systems 

($4.5  previously  appropriated) 

16.5 

736.69,108       n/a      Carhouse,  Mason  &  Washington  Sts,,  16.5 

reconstruct  retaining  wall 
($14.7  previously  appropriated) 

Note:  Project  736,69.108  was  previously 
i^Ibl^itted  as  a  new  capital  improvement  & 
was  designated  as  Project  737.68.103 
(CIAC-48) 


736.68.115       n/a      Elkton  Shops,  foundry,  rehabilitation 


6.0 
6.0 

8.5 

8.5 


736.69.109  n/a      Office  buildings,  various  locations, 

replace  asphalt  tile  floor  covering 

736.69.110  n/a     Elkton  Yard,  convert  furnace  &  fo^S"  "^'^ 

blacksmith  shop  from  oil  burning  to  gas 


CPC 

 PRI.  PROJECT  DSSCRTFTTnw  1969-70 


MUNICIPAL  RAILWAY  -  continued 

735.69,111       n/a      Carhouse,  Mason  &  Washington  Sts,,  re-  57.2 

construct  elevator  room  &  resurface 
floor 


736,68,113       n/a      Geary  Carhouse,  lower  roof  areas,  recon- 
struction 


85.0 


736,39,112       n/a      Ocean  Bus  Yard,  reconstruct  paving  in  75,0 

storage  yard 

736,68,116        n/a      Forest  Hill  Station,  Twin  Peaks  Tunnel,  26,0 

replace  lighting  system 

WAT2R  D5PARTMSNT 

746.68.101  n/a      Various  locations,  renew  water  services  1,500, Or 

746.68.102  n/a      Various  locations,  relocate  and  realign  70, Or 

water  mains 

746.68.103  n/a      Various  locations,  relocate  and  realign  60, Or 

water  services 

746.68.104  n/a     Various  locations,  replace  water  mains  518, Or 

746.68.105  n/a      Various  locations,  reconstruct  and  restore  20, Or 

fences 

746.68.106  n/a      Various  locations,  grade  and  resurface  roads       15, Or 


139. 


C  I'l':''  1       '''l'^  1974-75 
^-^-gJ^---ij?_.  t  h  o  u  s  a  n  d  s      of      d  o  1  1  a  r_g   tOTAI^ 


57.2 


75.0 
26,0 


1,800, Or 
135, Or 

65.  Or 

500. Or 
20. Or 

15, Or 


1,800, Or 
135, Or 

65,  Or 

500, Or 
21. Or 

16, Or 


2, 000. Or 
135. Or 

65.  Or 

550. Or 
21, Or 

16. Or 


2, 000, Or 
165. Or 

85.  Or 

550. Or 
22. Or 

16. Or 


2, 000, Or 
165. Or 

85. Or 

550, Or 
22, Or 

16. Or 


11,100.0 
805,0 

425.0 

3,168.0 
126.0 

94.0 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


1959-70 


WATER  DEPARTMENT  -  continued 

746. 69 .101  n/a      Sunol  Distribution  System,  Alameda  Co.,  25 .Or 

rehabilitation 

(change  in  operating  cost  not  determined; 
increase  in  scope  of  project  746.68.107) 

746.68.108  n/a      Various  locations,  water  mains,  cement  165.0r 

mortar  lining 

746.58.109  n/a     Various  locations,  reconstruct  drain  and  5, Or 

air  valves 

746.68.110  n/a     Various  locations,  misc.  repair  and  improve-  40.0r 

ments  to  buildings 

746.59.102  n/a      Niles  Reservoir,  Alameda  Co.,  rehabilitate  65.0r 

roof 

746,68.203       n/a      Bay  Division  Pipelines  1  and  2,  exterior  320. Or 

'  rehabilitation 

746.69.103  n/a      Pleasanton  Well  Field,  replace  well  18,0r 

746.69.104  n/a     Coast  Range  Tunnel,  relocate  micro  strainer  25.0r 

to  Alameda  T^,ast  Portal 

746.69.105  n/a     Market  Street,  downtown,  relocate  mains  565,0r 

£c  services 

746.68.111  n/a      Various  locations,  employee  ^°"^S^^' 

placement  ($35.0  appropriated  for  1968-69) 


140, 

1970-71  1971-72         1972-73  1973-74  1974-75 

ost      in      thousands      of      dollars  TOTAIS 


25. Or 


25,0r 


75,0 


400, Or 


400.0r  500. Or  500.0r  500, Or  2,465,0 


5, Or 


6, Or 


6. Or 


6. Or 


6. Or 


34,0 


32.  Or 


33.  Or 


34.  Or 


35.  Or 


35, Or  209.0 


65.0 

320,0 

18,0 
25.0 


40. Or 


40.0r 


565.0 
155.0 


141. 


CPC                                                                                 1969-70       1970-71          1971-72         1972-73            1973-74  1974-75 
P.I.N.  PRI.  PROJECT  DSSCRIFIION  Cost      In      thousands      of      dollars  TOTALS 

WATER  DEPARTMENT  -  continued 

746.68.112       n/a     Various  locations,  employee  cottages,  pro-  40, Or  40.0 

vide  sanitation,  roads  and  utilities 


746,68.202 


($20.0  appropriated  for  1968-69) 

n/a     Various  City  reservoirs,  rehabilitate  310.0r        355. Or            135,0r  SOO'O 

2  300  0 

746,68,205       n/a      Alameda  and  Peninsula  Division  Head-  2,300.0o  » 

quarters,  construct  new  buildings 
(subsumes  746.68,116) 

HSTCH  HSTCHY  SYSTEM 


756,67.102       n/a      Moccasin-Newark  Transmission  Line,  re-  35,0r 

place  deadend  clamps  and  splice 
clamps  ($25,0  previously  appropriated) 


n/a     Hetch  Hetchy  Project,  repair  and  recon-  44. Or 

struction  -of  facilities 


756,69.101 

756.69.102  n/a     Moccasin  Administration  Office,  replace-  190,0r 

ment 

756.69.103  n/a      Jones  Point-Mather  and  Jones  Point-  50.0r 

Cherry  Valley  Roads,  repairs 

756.69.104  n/a     Moccasin-Newark  Transmission  Line,  IS.Or 

paint  towers 

756.68,106       n/a      Moccasin  Shops,  replace  side  and  roof  SO.Or 

panels 


35.0 

44.0 
190.0 
50.0 
18.0 
50.0 


142, 


P.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


HSTCH  HETCHY  SYSTEM  ^  continued 

758#68.108       n/a      Cherry  Valley  Dam,  City  camp  rehabili- 
tation 

753»69,105       n/a      San  Joaquin  Pipeline  No.  1,  remove 

Cashman  Creek  Valvehouse 

756.59.105       n/a     Muni  Transit  System,  replace  DC  distri- 
bution system 

756,69.107       n/a     Hetch  Hetchy,  services  of  Engineering 

Division 


50. Or 


25. Or 


l,000,Or     l,500.0r         1,000. Or 


268.2r 


TOTALS 


50.0 
25.0 
3,500.0 
268.2 


143. 


CAPITAL      IMPR0VEM2NT      PROJECTS  AS 
SUBMITTED      BY      OPERATING  DEPARTMENTS 
AND      CITY      AGENCIES      FOR      THE      1969-70      FISCAL  YEAR 


144, 


FISCAL  SUMMARY 
CAPITAL      IMPROVEMENT      PROJECTS      1969-70      FISCAL  YEAR 


1969-70  1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


TOTALS 


TOTAL  COST  OF  PROJECTS 


165,513.3 


73,527.1         83,120,5        28,928.1         15,632.1  25,294.8 


392,015.9 


AD  VALOREM  TAXES 

5,955.9* 

4,512.0 

1,178.2 

546.3 

561,3 

455.0 

13,208.7 

GAS  TAXES  &  ROAD  FUNDS 

6,184.7 

2,605.8 

6,131.3 

3,143.8 

2,667.8 

1,064.8 

21,798.2 

REVENUES 

7,114.1 

4,391,0 

5,851.0 

4,575.0 

1,949.0 

1,949.0 

25,829,1 

APPROVED  BONDS 

92,000.1 

26,908,3 

19,945^0 

1,163.0 

140,016,4 

PROPOSED  BONDS 

41,362,0 

35,100.0 

50,015.0 

19,500,0 

10,454.0 

21,826,0 

178,257.0 

OTHER  SOURCES 

12,896.5 

10.0 

12,906,5 

*  $2.6  million  for  rehabilitation  of  the  War  Memorial  Opera  House  not  Included. 

Cost  estimates  for  projects  to  begin  in  fiscal  years  1970-71  through  1974-75  are  not  included  In  totals. 


CAPITAL  IMPROVEMENTS 


CPC  1959-70 
P.I.N.   PRI.  PROJECT  DESCRIPTION   C 


CITY  ATTORNEY 

117.67,101       H         City  Hall,  install  library  &  office  34.9 

ventilation 

CIVIL  SERVICE  COMMISSION 

121.69.101       C         City  Hall,  1st  Floor,  space  utilization  3.0 

study 

121.67,103       n/a      City  Hall,  Room  52-B,  convert  basement  14,8 

storeroom  to  filing  office  (CIAC-67) 

FIRS  DEPARTMENT 

Note:  Extension  of  the  Auxiliary  Water  Supply 
System  (AWSS),  now  comprised  of  approximately 
ten  projects,  has  not  been  included  in  this 
schedule  because  of  unresolved  problems  being 
considered  by  the  Fire  Department  and  the 
Department  of  Public  Works.    An  $11,360,0  bond 
is  scheduled  for  the  June,  1972,  election  to 
finance  this  extension  and  other  improvements 
to  the  AWSS, 

145,67.101       A         Auxiliary  Water  Supply  System,  studies  for  20.0 

new  standards 

145.67.123       n/a      Twin  Peaks  Reservoir,  access  road  and  parking  6.7 

area  paving 


145  67.120  n/a  Various  locations,  install  misc.  fire  pro- 
145.0/. l^u       n/        ^^^^^^^  facilities    ($10,0  previously 

appropriated) 


10,0 


145. 


1970-71  1971-72         1972-73  1973-74  1974-75 

St      in      thousands      of      dollars  TOTALS 

34.9 

3.0 
14.8 


15.0  10»0 
10,0 


10.0 


45.0 
6.7 
30.0 


CPC 

P,I.N.  PRI,  PROJECT  DESCRIPTION 


FIRS  DSPARTM3NT  -  continued 

145,67,126       n/a     Redevelopment  Area  E-1,  fire  protection 

work 

($142,0  previously  appropriated) 

145,67.110       A         Engine  Co,  8  (1648  Pacific),  reconstruct 

f irehouse 

145.67.116  A         Engine  Co.  .43  (720  Moscow)  construct 

new  f irehouse 

145.67.117  A        Engine  Co,  36  (551  26th  Ave.),  construct 

new  f irehouse 

145.69.101  n/a      Training  Center  (2310  Folsom) ,  construct 

AWSS  gate  valve  vault  (was  ptn,  423, 
68.101) 

145.69.102  n/a      Various  locations,  install  remote^control 

AWSS  valve  operators 

145.69.106       n/a      2245  Jerrold,  construct  storage  shed 

MUNICIPAL  COURT 

155.68.101       n/a      City  Hall,  Rooms  300,  301  &  303,  install 

acoustical  tile  (CIAC-63) 


146, 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


57.5  57.5  U5.0 

314.6b  31^*6 
394.9b  394.9 


351,3b 
8.1 

83.6 
11.3 

8.2 


351.3 
8.1 

83.6 
11.3 

8.2 


147, 


CPC  1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

P.I.N.  PRI.  PROJECT  DBSCRIPTION  Cost      In      thousands      of      dollars  TOTALS 

POLICE  DEPARTMENT 


IT  IS  RECOMMENDED: 

THAT  INTERDEPARTMENTAL  STUDIES  BE  COMPLETED  FOR  DEVELOPING 
CRITERIA  FOR  THE  LOCATION  OF  POLICE  FACILITIES  AND  THAT 
SUCH  A  LOCATION  PLAN  BE  ADOPTED  AS  PART  OF  THE  MASTER  PLAN 


THAT  STUDIES  BE  INITIATED  AT  THE  STAFF  LEVEL  TO  INVESTIGATE 
RE-USE  POSSIBILITIES  FOR  AREAS  AND  BUILDINGS  TO  BE  VACATED 
UPON  COMPLETION  OF  THE  PROPOSED  CONSTRUCTION  PROGRAM  FOR 
NEW  POLICE  FACILITIES 

The  fly©  projects  (i.e.,  161.67.103,  104,  161.67.201, 
161.67.301  &  302)  for  new  station  construction  are  rated 
as  "acceptable"  (c)  pending  resolution  of  questions  as  to 
the  territorial  distribution  of  these  facilities  and  the 
appropriateness  of  financing  such  major  capital  improve- 
ments from  Ad  Valorem  taxes. 

131.67,104       C         Potrero  Station,  new  construction.  Van  Dylce       144,0  515,0  659,0 

Avenue  and  Lane  St. 

530  9 

161.67.103       C         Northern  Station,  new  construction,  south  .     .    58.0  472.9 

side  of  Turk  bet.  Webster  &  Fillmore  Sts, 

688,9 

C         Ingleside  Station,  new  construction  216.0  472.9 

(site  to  be  determined) 


161.67.201 


21.4 

161.67.115       n/a      Mission  Station,  install  air  conditioning  21,4 


148 


CPC 
PRI. 


PR0J3CT  DESCRIPTION 


161.68.103 


169,67,101 


POLICE  DEPARTMENT  -  continued 

n/a      Hall  o£  Justice,  reconstruct  and  expand 
private  alarm  system 

THE  POLICE  DEPARTMENT  SHOULD  EXPLORE  THE 
FEASIBILITY  OF  OBTAINING  PRIVATE  FINANCING 
FOR  PROJECT  161. 68 • 103 


161.67.113  n/a 


Hall  of  Justice,  install  automatic  garage 
ventilation  control 

DEPARTMENT  OF  SOCIAL  SERVICES 

1665  Mission  Street,  acquire  land  and 
existing  bldg,;  remodel  bldg.  for  office 
use  (R66.34) 


170.67.101       n/a      Single  Men's  Rehabilitation  Center, 

improve  ventilation 

SHERIFF 

173.67.120       n/a      County  Jail  2,  install  stainless  steel 

tables  (CIAC-30)  ($5.0  previously 
appropriated) 


173,67.121  n/a 


County  Jail  2,  install  bunks  (CIAC-16) 
($23.0  previously  appropriated) 

173.67.122       n/a      County  Jail  2,  construct  new  toilet  room 

(CIAC-18)  ($1.0  previously  appropriated; 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of  dollars 


136.7 


8.8 


3, 000, On 


14.2 


129.5 

9.0 
6.5 


TOTALS 


136.7 


8.8 


3,000.0 


14.2 


129,5 

9.0 
6.5 


CPC 

P.I.N<  PRI»  PROJECT  DESCRIPTION 


SHERIFF  -  continued 

173*67.123       n/a      County  Jail  2,  construct  two  new  class- 
rooms ($6.0  previously  appropriated) 

173,69,102       n/a      County  Jail  2,  install  basketball  and 

handball  courts 

173.67.101       n/a      County  Jails  2  and  4,  install  automatic 

fire  sprinklers 

173.68.101  n/a      County  Jails  2  and  4,  construct  sewage 

pumping  station  &  force  main  (CIAC-7) 

173.67.113       n/a      County  Jail  2,  convert  stable  to  farm 

produce  storage  building 

SUPERIOR  COURT 

179.68.102  H         City  Hall,  Superior  Court,  judges'  cham- 

bers, Rooms  409,  413,  install  air  con- 
ditioning 

JUVENILE  COURT 

Youth  Guidance  Center  and  Log  Cabin  Ranch 

186.68,303       A         Youth  Guidance  Center,  conduct  feasi- 
bility study  leacing  to  new  construction 
or  complete  remodeling 
(Bond  proposition  tentatively  scheduled 
for  June  1970  election) 


149. 

1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in  thousands      of      d  o  1  1         s  TOTALS 

62,0  62.0 

10.3  10.3 

46.4  ^6*^ 
28.0          290cO  318.0 

60.3  -^^-^ 
16.2 


50.0       7, 500, On 


7.550.0 


CPC 

P.I.N>  PRI,  PROJECT  DESCRIPTION 


JUVENILE  COURT      -  continued 

Youth  Guidance  Center  and  Log  Cabin  Ranch 

188.67,102       ri/a      Youth  Guidance  Center,  enclose  access  to 

dependency  cottages;  install  elevator 

188.68.101  ri/a      Youth  Guidance  Center,  construct  garage 

for  ten  city-owned  vehicles 

186.68.102  B         Youth  Guidance  Center,  construct  retaining 

wall  to  stabilize  slide 

187.87,105       A         Log  Cabin  Ranch,  construct  equipment 

storage  building 

187 ♦69. 102       C         Log  Cabin  Ranch,  enlarge  Recreation  Hall 

187.67.104       A        Log  Cabin  Ranch,  construct  staff  quarters 

(CIAC-29)  ($8,2  previously  appropriated) 

187.67.101  n/a     Log  Cabin  Ranch,  construct  roof  over  con- 

crete walks 

187.67.103  A        Log  Cabin  Ranch,  prepare  plans  for  non- 

denominational  chapel  (CIAC-06) 

187.67.102  A         Log  Cabin  Ranch,  install  sewage  treatment 

improvements  (CIAC-58) 


150. 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


115.9  U5.9 
34.7  34.7 
31.5 
42.6 


49.4 
80,0 

13,6 

8.5 


63,7 
(35.7) 
(28.0o) 


31.5 
42.6 


49.4 
80,0 

13.6 

8.5 

63.7 


CPC 

P,I,N.  PRI.  PROJECT  D2SCRIPTI0N 


213.67.105  n/a 

213.57.104  n/a 

225.37.101  n/a 

233.69.101  n/a 

233.67.102  n/a 
233.67.101  n/a 


ACAD3MY  OF  SCISNCgS 

Stelnhart  Aquarium,  install  swamp  area 
ventilation  (CIAC-55) 

Steinhart  Aquarium,  provide  storeroom 
and  reptile  quarantine  area 

COUNTY  CLBRK 

City  Hall,  Room  317,  install  acoustical 
tile  (CIAC-59) 

D2PARTM5NT  OF  ELECTRICITY 

Central  Radio  Station,  install  security 
measures 

Central  Radio  Facility,  install  under- 
ground outdoor  wiring 

Various  locations.  Fire  and  Police  alarm 
systems  in  underground  districts;  annual 
request  (CIAC-3) 

Note;    Board  of  Supervisors  Resolution 
515^68  declares  intent  for  preferential 
financing. 


151. 


1969-70  1970-71          1971-72         1972-73            1973-74  1974-75 

 Cost      in      thousands      of      dollars  TOTALS 

5.0  5.0 

32.0  32,0 

14.5  1^-5 

15.8 
51.5 

293.9  310.0             315.0            320.0               325.0             330.0  1,893.9 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


REAL  ESTATE  DEPARTMENT 

245. 67 • 107       n/a      Brooks    Kail,  Civic  Center,  prepare 

studies  to  solve  operational  problems 
(was  ptn,  423,68,102) 

245.69,101       C         Civic  Center  Area,  study  for  underground 

cafeteria  between  Civic  Auditorium  and 
Brooks  Hall 


FINANCE  AND  RECOPxDS 

261,69,101       A         Study  for  new  Records  Center  -  site 

undetermined  (formerly  ptn.  423,68,102) 

PURCHASING  DEPARTMENT  -  CENTRAL  SHOPS 

311.69.101  n/a      Army  Street  Maintenance  Yard,  enclose 

gas  station  service  area 

(This  project  was  listed  as  an  item 

in  project  423,68,101) 

311.67.102  n/a      Central  Shops,  auto  shops,  install 

ventilation  (CIAC-31) 

311.67.103  n/a      Central  Shops,  construct  enclosed  shed 

for  ladder  &  lumber  storage 

311,67.111       n/a      Central  Shops,  provide  fire  pump  test 

facility 


152, 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      in      thousands      of      dollars  TOTALS 


9.5  9.5 


4.0  ^.0 


15,0 
6.1 

18.7 
24,8 
16.9 


15.0 

6,1 

18.7 
24.8 
16.9 


153. 


CPC  1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

P.I.N«  PRI.  PR0J3CT  DESCRIPTION  Cost  In      thousands    of      dollars  TOTALS 

PURCHASING  DEPARTMENT  -  CENTRAL  SHOPS  -  continued 

311,67.101       n/a      Central  Shops,  improve  unpaved  storage  area         71.0  71.0 

311.67.116       n/a      Central  Shops,  provide  fire  hose  test  facility    16,1  16.1 


DEPARTMENT  OF  PUBLIC  WORKS  -  GEN:j:RAL  OFFICE 

423.68.101       n/a     Various  public  buildings,  misc.  minor 

capital  improvements  (annual  request) 


423.69,102 


125.0  125,0  125,0  125.0  125.0  125.0  750,0 


423,68.106       A         Utilities  tindergrounding  (study  only)  8,0 

(CIAC-23A) 

($10.0  previously  appropriated) 


423  67.105       n/a      City  Hall  Annex,  450  McAllister,  install 

ventilating,  heating  and  cooling  equipment 
(CIAC-60) 


5,0  70.0  120.0 


8,0 


Civic  Center  area,  provide  new  governmental         35.0  257.0         28, 715, On  » 

facilities  by  constructing  a  Courts  Bldg., 
by  converting  City  Hall  to  a  municipal  office 
bldg.,  and  by  replacing  the  present  steam 
heating  plant  with  new  central  heating  and 
cooling  plant    (bond  proposition  tentatively 
scheduled  for  November  1970  election) 
($30.0  previously  appropriated) 
Note;      Project  423.69,102  supersedes  pro- 
jiZts  423.67.103  and  423.68.105 


195.0 


154. 


8.3 


CPC                                                                                    1969-70       1970-71           1971-72         1972-73            1973-74  1974-75 
P.I.N,  PRI.  PROJECT  DESCRIPTION  Cost      in      thousands      of      dollars  TOTALS 

DEPARTMENT  OF  PUBLIC  WORKS  -  GENERAL  OFFICE  —  continued 

423,68.104       A         DPW,  testing  laboratory,  relocate  from  207.0  207.0 

City  Hall  to  Southeast  Sewage  Treatment  (138.0) 
Plant  (CIAC-65)  (69,0s) 

423. 67,106       A         Maintenance  Yard,  2323  Army  St.,  con-  278.1  278.1 

struct  2nd  floor  addition  to  Adminis-  (185,4) 
tration  Building  ($14.0  previously  (92,7s) 
appropriated) 

423,67,108       n/a      City  Hall,  install  ventilation  system  8,3 

for  Bureau  of  Engineering  offices 

DEPARTMENT  OF  PUBLIC  WORKS  -  SANITATION 

PROJECTS  INVOLVING  THE  ACQUISITION  OF  LAND 
ARE  SUBJECT  TO  FURTHER  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION 

SCHEMATIC  DRAWINGS  AND  PRELIMINARY  PLANS  FOR 
STRUCTURES  RISING  ABOVE  GRADE  ARE  SUBJECT  TO 
REVIEW  BY  THE  CITY  PLANNING  COMMISSION 

425.59.102       „/a      Various  locations,  enla.ge^en.  of  eKlsUng      2.950.0b     2.374.0b         2.U..0b       1.428.0^^         2.094.0„       15.466.0n  25.431.0 

sewers  (annual  request)  (700, On) 

Note:  Project  425.69.102  would  be  financed 
i^Tpart  from  a  bond  proposition  tentatively 
scheduled  for  the  June  1972  election. 
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P»I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost        in      thousands      of  dollars 


425.69.103  A 

425.69.104  A 


425.39.105  A 


DSPARTM3NT  OF  PUBLIC  WORKS  -  SANITATION  -  continued 

Various  locations,  sewer  extensions  505. Ob 

Various  locations,  construct  diversion  35.0b 
structures,  sanitary  interceptors, 
pumping  stations  and  sanitary  force 
mains 

North  &  West  Shorelines  of  the  City,  1,463.0 
provide  storm  flow  pollution  control  (542.0b) 
facilities  (sites  undetermined;  (921. Oo) 

formerly  Project  423.68.103)  (increase 
in  operating  costs  undetermined) 

Note;    Project  425.69,105  is  part  of  a 
$47,421,0  program  for  storm  flow  control; 
financing  includes  a  $45,000,0  bond 
proposed  for  the  November  1971  election. 


570,0b 
425.0b 


200,0b 
110,0b 


200, On 

610.0 
(110,0b) 
(500, On) 


958,0b        4, 500, On       4, 500, On 


200, On 
610, On 


200. On 
110, On 


TOTALS 


1,875,0 
1,900,0 


4, 500. On         4, 500. On  20,421,0 


156. 


P.I»N, 


CPC 
PRI, 


1969-70 


PROJECT  DESCRIPTION 


1970-71 
Cost  i 


n 


1971-72  1972-73 
thousands 


o  f 


1973-74  1974-75 
dollars 


TOTALS 


DEPARTMENT  OF  PUBLIC  HI3ALTH 


ADVANCE  PLANNING  OF  PHYSICAL  FACILITIES  SHOULD 
BE  COORDINATED  AT  STAFF  LEVEL  BETWEEN  THE 
DEPARTMENT  OF  PUBLIC  HEALTH  AND  DEPARTMENT 
OF  CITY  PLANNING. 


500.67.101 


500.69.101 


41.5 


THE  SUGGESTED  DECENTRALIZED  PATTERN  FOR  DISTRICT 
MENTAL  HEALTH  CENTERS  POSES  QUESTIONS  AS  TO  THE 
NUMBER  AND  TERRITORIAL  DISTRIBUTION  OF  THESE 
FACILITIES  IN  A  HIGH- DENSITY  CITY  OF  SMALL 
GEOGRAPHICAL  SCALE. 

500.67*102       n/a      District  Health  Center  4  and  Emergency  Aid  41.5 

Station  (Chinatown-North  Beach),  Broadway 
&  Mason  St.,  new  construction 
($1,854,2  previously  appropriated) 

Note:  Bd.  of  Sups,  policy  statement  for 
original  equipment  of  facility, 

27  994  6 

A         s.  F,  General,  construct  new  medical  25,772.3b      2,091.3b  131,0b 

center 

($5,675.0  previously  appropriated  from 
bond  fund) 


A         101  Grove,  study  for  auditorium  egress  5.3 

500.68.115       n/a      S.  F.  General,  additional  temporary  35.0 

parking  (CIAC-20A) 


5.3 

35.0 


157. 


C?C  1969-70       1970-71           1971-72         1972-73  1973-74  1974-75 

P,I,N.  PRI«  PROJECT  DESCRIPTION  Co3t        In      thousands      of      dollars  TOTALS 

DEPARTMENT  OF  PUBLIC  HEALTH  -  continued 

500,68#104       n/a      S,  F,  General,  emergency  and  admitting  27,6  27.6 

area,  provide  X-ray  room  (CIAC-42) 

500.69,103       n/a      S.  F,  General,  emergency  &  admitting  area,  50,0 

provide  X-ray  room  (alternate  #1  to 
500 #68 ,104;  cost  not  included  in  totals) 

500.69 #103       n/a      S.  F.  General,  emergency  &  admitting  area,  8,9 

provide  X-ray  room  (alternate  #2  to 
500,68.104;  cost  not  included  in  totals) 

500.67.112  n/a      Central  Emergency,  provide  radio  dispatch  6,1  32.7 

room  and  communications  center 

500.67.113  n/a      Various  emergency  hospitals,  install  stand-  2,5  110,0 

by  power  facilities  (CIAC-61) 

500,67,139       n/a      S,  F,  General,  Bldg,  200,  remodel  elevator  90.2 

(CIAC-20) 

500,67,121       A         Laguna  Honda,  studies  for  future  expansion  22.0 
•                            (was  ptn.  423.68.102) 


500,67,122  A 
500,69,108  B 


Hassler,  studies  for  future  expansion  10.5 
(was  ptn,  423,68.102) 

District  Mental  Health  Centers,  plus  50.0  12,000.0n 

subcenters,  new  construction  at  un- 
determined  sites  (incorporating  or  replac- 
ing projects  500.67.103,  .147,  ,148  and 
,490;  also  a  portion  of  423,68.102) 

500,67.120      n/a       Laguna  Honda,  various  areas,  provide  15.5 

ventilation 


50.0 

8«9 

38,8 
112.5 
90.2 
22.0 
10.5 
12,050.0 


15.5 


CPC 

P.I^N.  PRI.  PROJECT  DESCRIPTION 


DEPARTMENT  OF  PUBLIC  HEALTH  -  continued 

500.69.111  n/a      Laguna  Honda,  install  audio  testing  rooms 

500,68,108       n/a     Hassler,  various  wards,  install  ventilation 

systems 

500.68.101       n/a      Various  health  centers,  install  burglar 

alarm  systems  (CIAC-44) 

500.39.112  A         Laguna  Honda,  survey  laundry  operations 

500.87.149       A         Laguna  Honda,  study  for  elevator  needs 

(was  ptn.  423.68.102) 

500.59.113  A         Laguna  Honda,  study  for  pharmacy  extension 

500.69.115       n/a      Laguna  Honda,  install  utility  closets  in 

in  ward  kitchens 

PALACE  OF  THE  LEGION  OF  HONOR 

611.68.103       n/a     Exterior  lighting  improvements  (CIAC-32) 

611.68.101  n/a      Install  security  alarm  system  (CIAC-56) 

ng  YOUNG  MUSEUM 

621.67.102  n/a      Install  Romanesque  Arch  (formerly  ptn. 

423.68.101,  Minor  Cap.  Imprs.,  CIAL-zz; 
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Cost        in      thousands      of      d  o  1  1  a  r  s  TOTALS 


6.0  6.0 
30.4  30-^ 

47.2  '  ^7.2 


5.0 
4.9 

2.0 
18.5 


21.7 
12.6 

4.0 


5.0 
4.9 

2.0 

18.5 


21.7 
12.6 

4.0 


P.I*N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70       1970-71  1971-72         1972-73  1973-74  1974-75 

Cost      In      thousands      of  dollars 


159, 


TOTALS 


631,68.101 


656,69.190 


PUBLIC  LIBRARY 

H         Main  Library,  Periodical  Reading  Room, 
install  air  conditioning 

RECREATION  AND  PARK  DEPARTMENT 

Note;     Cost  estimates  of  all  projects  are  as 
recorded  in  the  unofficial  departmental  priority 
summary  sheets  or  project  data  sheets.  Dis- 
crepancies have  been  generally  resolved  in  favor 
of  the  higher  estimates  and  these  are  subject 
to  adjustments.    Cost  estimates  for  Project 
656.69.190  are  not  included. 

All  projects  are  arranged  according  to  the  pre- 
liminary departmental  priority  recommendations. 

A         Hunters  Point  Redevelopment  Project,  recre- 
ation and  park  improvements 

IT  IS  RECOMMENDED  THAT  FUNDS  FOR  PROJECT 
656.69.190  BE  INCLUDED  IN  THE  RECREATION 
AND  PARK  DEPARTMENT'S  BUDGET  FOR  1969-70 
AND  SUBSEQUENT  YEARS  TO  EXPEDITE  DEVELOP- 
MENT OF  NEW  RECREATION  AND  PARK  FACILITIES 
WITHIN  THE  APPROVED  HUNTERS  POINT  REDEVELOP- 
MENT PROJECT 


26.9 


85.0 


26.9 


1,000,0  1.000.0         1,000.0  915.0  ^.000.0 

(These  cost  estimates  are  not  Included  in  the  departmental  total  cost  summary 


I 


160 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1969-70  1970-71 

Cost  in 


1971-72  1972-73 
thousands  of 


1973-7A  1974-75 
dollars 


TOTALS 


656.67.508 


656.69.108 


656,69.104  C 
656.69.115  A 

656,68.104  A 


RECREATION  AND  PARK  DEPARTMENT  -  continued 

Bayview-Hunters  Point,  Recreation  Center 
and  Swimming  Pool 

(Estimated  increase  in  annual  operating  cost 
would  exceed  $100.0)  ($5.0  previously 
appropriated) 

IT  IS  RECOMMENDED  THAT  LAND  ACQUISITION  FOR 
PROJECT  656,67.508  BE  COMPLETED  IN  THE 
1969-70  FISCAL  YEAR  AND  CONSTRUCTION  BE 
SCHEDULED  FOR  THE  FOLLOWING  YEAR  WITH  BOTH 
PHASES  TO  BE  FINANCED  FROM  THE  GENERAL  FUND. 
SELECTION  OF  THE  SITE  FOR  THE  PROPOSED 
FACILITY  SHOULD  BE  MADE  IN  ACCORDANCE  WITH 
THE  APPROVED  RECOMMENDATIONS  OF  THE  SOUTH 
BAYSHORE  PLAN. 

Bayview  Swimming  Pool,  new  enclosure  (change 
in  annual  operating  cost  undetermined) 

PROJECT  656.69.108  SHOULD  RECEIVE 
PREFERENTIAL  CONSIDERATION  IN  FUNDING 

Various  locations,  protective  lighting 

Golden  Gate  Park,  rehabilitation  and 
improvement  studies 

Golden  Gate  Park,  construct  new  rose  house 
($4.0  previously  appropriated) 


250.0 


380.0 


47,5 
10,0 

226.3 


250.0 


285,0         1,500, On 


47.5 


47.5 


47,5 


47,5 


2,285,0 


380,0 


237.5 
10.0 

226.3 
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P.I,N>  PRI,  PROJSCT  DESCRIPTION  Cost      in      thousands      of      dollars  TOTALS 

RECREATION  AND  PARIC  DEPARTMENT  -  continued 

656.68.402      B  Folsom  Playground,  enlargement  and  222.3  240.0  462.3 

new  recreation  building 
(Estimated  increase  in  annual  operating 
cost  is  $20.0) 

656.67.509      A  Fort  Funston,  park  development  (Change  6.0  227.0  233.0 

in  annual  operating  cost  undetermined) 

656.67. 105     A  Allyne  property,  park  development  6.0  ^^'^ 

(CIAC-34)  (Estimated  increase  in  annual  (50.0) 
operating  cost  is  $6.0)  ($380.0  pre-  (lO.Oo) 
viously  appropriated) 


656.69.107 


Golden  Gate  Park,  northeast  sector  45.0 
irrigation 


3.0  71.6 


656.67.119  A  Chinese  Recreation  Center,  construct 

second  floor  addition    (Change  in  annual 
operating  cost  undetermined) 

656.68.110      B  Palace  of  Fine  Arts,  provide  landscap-  100.0  156.3  156.3 

ing,  area  lighting  (Change  in  annual  /aa*2\ 
operating  cost  undetermined)  (44. 5o; 

.  15-0  15.0  15.0 
656.69.101      C          Various  locations,  fencing 

656.67.120  A          McKinley  Square,  development  (Change  in  4.5  55.5 

annual  operating  cost  undetermined; 


45.0 
74.6 

412.6 

45,0 
60.0 
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CPC                                                                                    1969-70       1970-71         1971-72         1972-73          1973-74  1974-75 
P,I,N.  PRI.   PROJECT  DESCRIPTION  Cost      In      thousands      of      dollars  TOTALS 

RECREATION  AND  PARK  DEPARTMENT  -  continued 

656.69.105      C  Various  locations,  athletic  field  flood  85.0  53.7  53.7  53.8  53.8  300.0 

lighting    (Estimated  increase  in  annual 
operating  cost  is  $45.0) 

656.58.107      B  Golden  Gate  Park,  provide  maintenance  yard  6,0  57.7  63.7 

carport 


656.68.302 


n/a       Golden  Gate  Park,  provide  road  and  parking  20.0  15.0  15.0  50.0 

area  margins 


655.69.106      C  Lincoln  Park  Golf  Course,  irrigation  system  60,5 

extension,  Stage  II    (Change  in  annual 
operating  cost  undetermined) 

656.67.103      A  Balboa  Park  Soccer  Stadium,  floodlighting  135.9 

($7 #5  previously  appropriated) 


656,67^506 


A           Bemal  Hill,  develop  park    (Change  in  2.0  120.0 
annual  operating  cost  undetermined) 

656.67.513      B          Mission  Playground,  construct  recreational  10.0  170.5 

building    (Change  in  annual  operating  cost 
undetermined) 

656,69.118      C          Golden  Gate  Park,  tennis  court  backboard  3.6 


60,5 

135.9 
122.0 
180.5 

3.6 


163. 


556.69,103  A 


656,68. 102 
656,67.101 
659.67,104 


PROJECT  DESCRIPTION 

RECREATION  AND  PARK  DEPARTMENT  -  continued 

Recreation  Center  for  the  Handicapped, 
construct  new  facility 

PREFERENTIAL  TREATMENT  RECOMMENDED  FOR 
THIS  PROJECT  IN  ACCORDANCE  WITH  BOARD 
OF  SUPERVISORS'  RESOLUTION  No.  610-68 

Marina  Small  Craft  Harbor,  install  harbor 
entrance  lighting  (CIAC-35) 

A  Marina  Small  Craft  Harbor,  rehabilitation 

and  improvement  ($9,3  previously  appropriated) 

n/a       Camp  Mather,  boys'  dormitory,  replacement 


A  . 


1969-70       1970-71         1971-72         1972-73  1973-74  1974-75 

0  o  s  t      in      thousands      of      d  o  1  1  a  r  s 


525.0 
(175.0) 
(350.0o) 


13.1 
138.0 
3.0 


132.8 
107.4 


25.7 


TOTALS 


525.0 


13.1 
295.7 
110.4 


TRAFFICWAYS  -  Major  Thoroughfares  and  Street  Improvements 

PROJECTS  INVOLVING  THE  ACQUISITION  OF  LAND  FOR 
RIGHTS-OF-WAY,  BUILDINGS,  STRUCTURES,  OR  OTHER 
PUBLIC  IMPROVEMENTS  ARE  SUBJECT  TO  FURTHER  RE- 
VIEW BY  THE  CITY  PLANNING  COMMISSION 

PROJECTS  INVOLVING  CHANGES  IN  SIDEWALK  WIDTHS 
ARE  ALSO  SUBJECT  TO  FURTHER  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION 

SCHEMATIC  DRAWINGS  AND  PRELIMINARY  PLANS  FOR 
PROJECTS  INVOLVING  THE  EXPANSION  OR  EXTENSION 
OF  RIGHTS-OF-WAY,  OR  INVOLVING  NEW  STRUCTURES, 
BUILDINGS  OR  MAJOR  ADDITIONS  THERETO  ARE  SUB- 
JECT TO  REVIEW  BY  TEE  CITY  PLANNING  COMMISSION 


16A. 

CPC                                                                                         1969-70      1970-71         1971-72         1972-73          1973-74  1974-75 
P.IjN^  PRI,  PROJECT  DESCRIPTION  Cost      In      thousands      of      dollars  TOTALS 


120.0 


TRAFFICWAYS  -  Major  Thoroughfares  and  Street  Improvements  -  continued 

670.68.101  n/a       Various  street  6e  highway  projects,  20. Og         20. Og  20. Og  20. Og  20. Og  20. Og 

Select  System,  preliminary  engineer- 
ing &  administrative  activities 
(annual  request) 

670.68.102  n/a       Various  County  road  projects,  prelimin-  20,0s         20.0s  20.08  20.03  20,08  20.08  120.0 

ary  engineering  &  administrative  activities 


150.0s       155.0s  155.08  155.08  155,08  155.08  925.0 


131.08         80.0s  80.0s  80.0s  BO.Os  BO.Os  531.0 


(annual  request) 

670.68.103  n/a       Various  street  improvements,  City  aid 

as  supplement  to  assessment  procedures 
(annual  request) 

670.68.104  n/a       Various  locations,  construct  curbs  &  pave- 

ments in  front  of  public  property 
(annual  request) 

670.68.105  n/a       Various  locations,  reset  curbs  &  construct  22.08         22.0s  22.0s  22.0a  22.08 

conform  pavements  (annual  request) 

670.68.303      A  Fifth  St.  extension,  bet.  Market  &  O'Farrell  206.0e 

Sts,,  ($5,124.6  previously  appropriated) 

670.68.107      A  Washington  St.  widening  &  Clay  St.  widen-  1  310.0  198.0e 

ing,  bet.  Kearny  &  Sansome  Sts.  (R66.36)  ./^io  ofx 

($3,900.0  previously  appropriated)  ^i.^uu.y  t 

PLANNING  FOR  PROJECT  670.68,107  SHOULD 
ENCOURAGF  DEVi^LOPMENT  OF  SIDEWALK  ARCADES 
SUBJECT  TO  BLOCK  BY  BLOCK  REVIEW  BY  CITY 
PLANNING  COMMISSION 


206,0 
1,508.0 


CPC 

 ______   Kj  o  8  z       in    thousands      of     doll  ars 

TRAFFICWAYS  -  Ma  or  Thoroughfares  and  Street  Improvement  -  continued 

670.68,205      A  Fourth  St.,  grade  separation  at  railroad  2,330,0 

crossing,  construct  overpass  bet,  Brannan  (777, Og) 
&  Berry  Sts,  ($40.0  previously  appro-  (l,553.0o) 
priated) 


165, 


670,69.102 


TOTALS 


2,330.0 


670.69.101      A  Webster  St.,  bet.  Grove  St.  &  Golden  Gate       785. Oe  785.0 

Ave,,  construct  6-lane  divided  roadway  as 
extension  of  Webster  St.  widening  (modi- 
fication of  Project  670,68,302) 

Note;    Project  670,69,101  is  located  within 
Redevelopment  Project  Area  A-2  and  qualifies 
as  a  non-cash  grant-in-aid  to  the  approved 
Final  Plan 

670,68,201      A  Harney  Way,  vie,  of  Jamestown  Ave,,  construct  97,Oe  ^^'^ 

pedestrian  overpass 

50  2 

670.68,211     A  Grand  View  Ave,,  bet,  24th  &  Clipper  Sts,,       50, 2s  • 

narrow  sidewalks  from  22  ft,  to  16  ft,  & 
from  15  feet  to  9  feet  (R67,60) 


6  032  0 

Portola..Dr,  at  O'Shaughnessy  Blvd.,  con-  20.0g  400, Og     2,000.0g        2v0O0..(B  l,612.0g  '  * 

struct  4-lane  underpass  to  serve  Portola 
Dr.  traffic  (previously  submitted  as  a 
portion  of  Project  670.68.402) 


166, 


672 ,68 ,102 


732.6 


CPC                                                                                   1969-70         1970-71       1971-72         1972-73           1973-74  1974-75 
P.I.N,  PRI.  PROJECT  DBSCRIPTION  Cost      In      thousands      of      dollars  TOTALS 

TRAFFICWAYS  —  TraffAc  Signals  and  Channelization 

PR0J1?,CTS  INVOLVING  THIil  ACQUISITION  OF  LAND  FOR 
RIGHTS-OF-WAY,  STRUCTURES,  OR  OTHER  PUBLIC 
IMPROVEMENTS  ARE  SUBJECT  TO  FURTHER  REVIEW  BY 
THE  CITY  PLANNING  COMMISSION 

SCHEMATIC  DRAWINGS  5e  PRELIMINARY  PLANS  FOR 
PROJECTS  INVOLVING  MAJOR  NEW  STRUCTURES  ARE 
ALSO  SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION 

672,68,101      A  Army  St*  Circle,  construct  grade  separation      732, 6h 

structures  with  channelization  &  signals  at 
the  Circle  &  contiguous  areas  ($7,398.2 
previously  appropriated) 

A  various  intersections,  install  signals  .  5l.5s  96.0s         100.5s  105.0s  109.5.         U4.0s  616.5 

channelization  (annual  request) 

cu  c  69  Os  73  58  78.0a  400.5 

672.68.103  n/a       Various  Intersections,  modify  signals  55.5s  60.0s  64.5s 

(annual  request)  ^  ^ 

672.68.104  n/a       Various  Intersections,  modify  &  recon-  18.0s  18.0s  18.0s  18.0s 

struct  traffic  control  devices  (annual  request) 

17  8«  17  8s  17.88  17.8s  17.88  17.88  106.8 

672.68.105  A  School  crossings,  install  signals  at  17. «s 

various  locations  (annual  request) 


P.I.N. 


CPC 
PRI. 


672,68,109 


672.68.402  B 


672.68.202  B 


672.69,101 


672.68,204  n/a 


672,68.101  n/a 


PR0J3CT  DSSCRIPTION 


1969-70       1970-71        1971-72  1972-73 
Cost      in      t  h  o  u  s  a  n  d  s 


TPAFFICWAYS  -  Traffic  Signals  and  Channelization  -  continued 

139.0s  139.0s 


1973-74  1974-75 
of  dollars 


Northern  Waterfront  traffic  corridor, 
bet.  Bay  &  Jefferson  Sts.,  install 
signals  at  various  intersections 


Note:    Project  672,68.109  will  be  co- 
ordinated with  the  circulation  section 
of  the  Northern  Waterfront  development 
plan, 

Fulton  St.,  bet,  6yh  &  47th  Aves., 
install  signals  &  master  control  equip- 
ment 

Golden  Gateway  &  Jackson  Square,  in- 
stall signals  at  various  intersections 


Chinatown,  install  signals  at  various 
intersections  along  Grant  Avenue 


Various  locations,  modify  pedestrian 
traffic  signals 

TRAFFICWAYS  -  Street  Lighting 


Various  locations,  reconstruct  &  modernize  1,000,0b 
deteriorated  underground  street  lighting 
facilities  (annual  request) 


108. Og 


86.0 
(51,6g) 
(34.4s) 

62,4 
(31. 2g) 
(31.2s) 

86,5s 


90,0s 


93,5s 


97.08 


1,000,0b      1,000. On       1,000. On 


1,000. On      1,000. On 


167, 

TOTALS 


278,0 


108.0 


86.0 


62,4 


367,0 


6,000,0 


Note;    A  $3,000.0  bond  proposition  is 
tentatively  scheduled  for  the  June  1970 
election. 


168. 


CPC                                                                                 1969-70       1970-71       1971-72         1972-73          1973-74  1974-75 
P,I.N.  PRI.  PROJaCT  DSSCRIPTION  Cost      in      thousands      of      dollars  TOTALS 

TRAFFICWAYS  -  Street  Lighting     -  continued 

873.68.102  n/a       Various  locations,  install  street  lighting       566.3s         500,0s         500,0s  500,0s  500.0s        500. Ob  3,066.3 

systems  in  new  Underground  Districts 
(annual  request) 

673.68.103  n/a       Various  locations,  provide  engineering  lO.Os  10. Os  lO.Os  lO.Os  10.0s  10. Os  60.0 

assistance  to  PUC  for  street  lighting 
systems  in  existing  Overhead  Districts 
(annual  request) 

673.68.104  n/a       Various  locations,  construct  underground-  30.0s  30,08  SO.Os  30,08  30.0s  30.08  180.0 

wired  street  lighting  facilities  in  street 
areas  outside  Underground  Districts 
(annual  request) 

TRAFFICWAYS  -  Landscaping  and  Irrigation 

674,69.101      A  Streetside  landscaping:  296,4 

Washington  St.,  between  Hyde  6e  Powell 
Sts,,  Geary  St,  between  Van  Ness  and 
Grant  Aves.,  Sadowa  Street  between 
San  Jose  and  Orizaba  Aves^  24th  Street 
between  Vermont  and  Mission  Streets, 
Balboa  St.  between  32nd  and  39th  Aves, 
and  various  FACE  areas 

IT  IS  RECOMMENDED  THAT  STREETSIDE  LAND- 
SCAPING FOR  WASHINGTON  STREET  BETWEEN 
HYDE  AND  POWELL  STREETS  BE  DEFERRED 
INDEFINITELY 


296,4 


169. 


674.89.103 


674.69.104  A 


675.68.120  A 


675.68.105 


675.68.111  n/a 


1969-70       1970-71       1971-72  1972-73 
Cost      in      thous  a  n  d  s 

TRAFFICWAYS  -  Landscaping  and  Irrigation    -  continued 

Streetside  landscaping:  187.4s 
3rd  Street  between  Islais  Creek  and 
James  Lick  Freeway;  McCoppin  St.  at 
Market  St.,  Division  St.,  near  10th  St.; 
8th  St.  between  Bryant  and  Brannan  Sts.; 
landscape  &  channelize  gore  corner  at 
Mission,  Otis  and  13th  Sts. 
(Estimated  increase  in  annual  maintenance 
cost  is  $8,1) 

San  Jose  Ave,  between  Randall  St.  and  57.5g 
Highland  Ave,,  landscaping  and  irrigation 
of  western  slope    (formerly  674,68.205) 
(R66.61) 

TRAFFICWAYS  -  Miscellaneous 

Market  Street  restoration;  beautification     9,000.0       9,000.0  9,000.0 
of  Neighborhood  Transit  Stations  (6,300.0b)      (750. Oe)  (3,000.0e) 

($90,0  estimated  increase  in  annual  oper-    (2,700,0o)  (8,250,0b)  (6,000.0b) 
ating  costs) ($7,400,0  previously  appropriated) 

Crestmont  Dr,,  west  of  Christopher  Dr.,  20,3s 
construct  barrier  to  catch  rockfall 

DPW  Maintenance  Yard,  2323  Army  St.,  69,8s 
construct  retaining  wall  at  south  property 
line  for  storage  of  sand 


1973-74  1974-75 
of  dollars 


167.4 


57.5 


27,000,0 


20.3 
69.8 


P.I.N 


CPC 
PRI. 


PROJSCT  PES CRT PTION 


1969-70 


TRAFFICWAYS  -  Miscellaneous  -  continued 

675.68,113      A          Mt.  Olympus  &  Corona  Heights,  various  25.7s 

locations,  install  railings  on  open 
stairways 

675,68.117      A          Lyon  St.,  bet,  Vallejo  St.  &  Broadway,  8.2s 

install  railings  on  open  stairway 

675.69.104      A          Telegraph  Hill,  east  slope,  conduct  100.0 

study  for  stabilization  to  prevent  (47.0) 

rockfalls  and  landslides  (53.0s) 

675.68.201      A           Golden  Gate  Heights,  various  streets,  28.9s 

install  railings  on  open  stairways 

SAN  FRANCISCO  INT3PJ^ATI0NAL  AIRPORT 

727.68.101  n/a       Services  of  Utility  'Engineering  Bureau  830.0 

for  capital  improvements  (400.0b) 

($107.0  previously  appropriated)  (430. Or) 

727.68.102  n/a       Utility  System,  enlarge  and  improve  120. Or 

system  ($107,0  previously  appropriated) 

727.68.103  n/a       Terminal  buildings  and  passenger  992,0 

facilities,  modernization  (892,0b) 

(100, Or) 

727.68.104  n/a       Landing  field  facilities,  improvements  100, Or 


170. 


1970-71       1971-72         1972-73  1973-74  1974-75 

 L2  thousands      of      dollars  TOTALS 


25.7 

8.2 

100,0 

28.9 


800.0  600.0  500.0  400. Or  400. Or  3,530.0 

(400.0b)  (200.0b)  (100.0b)  (1,100.0b) 

(400. Or)  (400. Or)  (400. Or)  (2, 430. Or) 

100. Or  100. Or  100. Or  100. Or  100. Or  620.0 

485.0  7,600.0  1,200. Or  200, Or  200, Or  10,677.0 

(285.0b)  (5,600.0b)  ^^'lll'n^l 

(200. Or)  (2, 000. Or)  (3,900.0r; 


200. Or 


100. Or 


100. Or 


500.0 


171. 


P.I.N. 


CPC 
PRI, 


PROJECT  DBSCRIPTI ON 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 


1969-70 


1970-71       1971-72  1972-73 
Cost      in  thousands 


1973-74 

of  do 


1974-75 
liars 


-  continued 


727.58.105      n/a       Parking  garage  and  parking  lots,  construct  14,470,0 


727. 68,201  n/a 

727.67.105  n/a 

727. 69 .101  n/a 

727.69.102  n/a 

727.59.103  n/a 
727.69  ,104  n/a 
727,69.10^  n/a 


public  and  employee  parking  facilities 
($1,070,0  previously  appropriated) 

Piers  and  concourses,  modernization 
($1,530,0  previously  appropriated) 


Interim  Air  Cargo  Facilities,  new 

construction  ($720,0  previously  appro- 
priated) 

Landing  field  improvement  (superseding 
projects  727,68.202  &  727,68,204) 


Airport  drainage  system,  improvements 
and  extension  (superseding  projects 
729,67,193  and  725.67.305) 

Airport  maintenance  buildings,  new 
construction  (superseding  project 
725,67.504) 

Airport  service  roads,  construct  ad- 
ditional roads  (superseding  project 
725.67.401) 

Construct  new  North  Terminal  Building 
(superseding  project  725.67,203) 


(14,220.0b) 
(250. Or) 

6,500,0  6,790,0 

(6,100.0b)  (5,575,0b) 

(400, Or)  (1,215. Or) 

450, Or 


3,100.0 
(1,100, Or) 
(2,000.0b) 


5, 085. Ob 


500. Or 


1,000. Or 


50.0r 


600. Or 


35,  Or 


50.0r 


800, Or    1,000, Or 


14,300.0b  4,480.0b 


14,470,0 
(14,220.0b) 
.    (250, Or) 

18,375.0 
(16,760,0b) 
(1,615. Or) 

950,0 


4,100.0 
(2, 100. Or) 
(2,000.0b) 

100,0 


600,0 


1,835.0 


18,780.0 


P.I.N, 


CPC 
PRI. 


727.69.106  n/a 


727.68.302  n/a 


727.69.107  n/a 


PROJECT  DESCRIPTION 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT  -  continued 


1969-70       1970-71       1971-72         1972-73  1973-74  1974-75 

post  In      thousands      of    do  liars 


Airport  Terminal  complex  roads,  con- 
struct entrance  road  grade  separation 
(superseding  projects  725.67.307, 
725.67.401  and  725.67.405) 

Southeast  and  northeast  courts,  provide 
additional  parking  facilities 


Airport  Contingency  Fund  (superseding 
project  725.67.205) 


4,750.0b 


2,353.0 
(1,853.0b) 
(500. Or) 


l,100.0r 


500.0b        500.0b  500.0b 


225,0b 


172. 


TOTALS 


4,750.0 


3,453.0 
(1,853.0b) 
(1,600. Or) 

1,725.0 


MUNICIPAL  RAILWAY 

PROJECTS  INVOLVING  THE  ACQUISITION  OF  LAND  FOR  RIGHTS- 
OF-WAY,  BUILDINGS,  STRUCTURES,  OR  OTHER  PUBLIC  IMPROVE- 
MENTS ARE  SUBJECT  TO  FURTHER  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION 


SCHEMATIC  DRAWINGS  AND  PRELIMINARY  PLANS  FOR  PROJECTS 
INVOLVING  THE  EXPANSION  OR  EXTENSION  OF  RIGHTS-OF- 
WAY,  NEW  STRUCTURES,  BUILDINGS  OR  MAJOR  ADDITIONS 
THERETO  ARE  ALSO  SUBJECT  TO  REVIEW  BY  THE  CITY  PLAN- 
NING COMMISSION 


MUNICIPAL  RAILWAY  -  continued 


Municipal  Railway,  general  rehabilitation        4, 900. On 
and  new  improvements  (Bond  proposition 
tentatively  scheduled  for  November  1969 
election) 

Note;    Project  737,69.101  includes  extension  of 
the  Twin  Peaks  Line  subway  from  St,  Francis  Circle 
to  Winston  Drive;  construction  of  rail  transit 
stations  at  St.  Francis  Circle,  Winston  Drive, 
and  Holloway  Avenue;  construction  of  rail  tran- 
sit stations  on  the  "N"  Line  at  Carl  St.  and 
Duboce  Avenue;  improvements  to  Forest  Hill 
Station;  installation  of  fare  collection  equip- 
ment in  the  Market  Street  subway  and  Twin  Peaks 
Tunnel;  installation  of  vehicle  location  detec- 
tors in  buses;  construction  of  new  substations; 
extension  of  cable  car  lines  to  Fisherman's 
Wharf  area;  construction  of  new  rail  car  storage 
and  servicing  facility;  construction  of  new 
maintenance  shop,  rail  bending  plant,  and  auto- 
motive shop;  property  acquisition  for  new 
facilities;  purchase  of  equipment  for  new  shops; 
conversion  of  existing  rail  and  trolley  service 
facilities  to  motor  coach  use;  improvements  to 
Geary  Carhouse;  rehabilitation  of  Twin  Peaks 
Tunnel;  reconstruction  of  existing  rail  and 
overhead  lines;  removal  of  overhead  feeders  and 
poles  on  abandoned  trolley  coach  lines;  in  under- 
ground districts,  the  placing  of  existing  over- 
head feeders  underground;  replacement  of  poles  on 
the  "L",  "M"  &  "N"  Lines;  replacement  of  waiting 
shelters  &  provision  of  additional  waiting  shelters 
at  various  transit  stops. 


1970-71       1971-72         1972-73  1973-74  1974-75 

ost      in      thou  sands      of     doll  a  r  s 


173. 


TOTALS 


15,600.0n    15,800.0n    ll,100,0n         2,050.0n       550.0n  50,000.0 


IN  CONJUNCTION  WITH  PROJECT  737.69,101  THE  MUNICIPAL 
RAILWAY  SHOULD  CONSIDER  THE  FEASIBILITY  OF  EXTENDING 
THE  CALIFORNIA  STREET  CABLE  CAR  LINE  EASTERLY  ALONG 
MARKET  STREET  FROM  ITS  PRESENT  TERMINUS  AT  THE  FOOT 
OF  CALIFORNIA  STREET  TO  THE  EMBARCADERO  PLAZA 

TO  FACILITATE  ADVANCE  PLANNING  AN  INTERDEPARTMENTAL 
ADVISORY  COMMITTEE  COMPRISING  REPRESENTATIVES  OF  THE 
MUNICIPAL  RAILWAY,  THE  DEPARTMENT  OF  CITY  PLANNING, 
AND  OTHER  INTERESTED  AGENCIES  SHOULD  REVIEW  PROPOSED 
MAJOR  CHANGES  IN  TRANSIT  ROUTE  ALIGNMENT  OR  EQUIP- 
MENT, PARTICULARLY  IN  THE  RAIL  SYSTEM,  AND  SHOULD 
ALSO  REVIEW  POSSIBLE  NSW  SITES  AND  THE  DESIGN  OF 
FACILITIES  INCLUDED  IN  PROJECT  737.69.101  PRIOR  TO 
SITE  SELECTION  AND  SUBMISSION  OF  SPECIFIC  PROPOSALS 
TO  THE  CITY  PLANNING  COMMISSION 

SAID  INTERDEPARTMENTAL  COMMITTEE  SHOULD  ALSO  INVESTI- 
GATE RE-US2  POSSIBILITIES  FOR  PREMISES  TO  BE  VACATED 
UPON  EFFECTUATION  OF  PROJECT  737.69.101 

Note;    Projects  737.69.101  &  736.69.102  supersede 
Project  736.68.120  previously  submitted  to  City  Plan- 
ning Conmisslon. 


737.68.101  n/a 

737.68.102  n/a 
737.68.105  n/a 
737.68.107  n/a 
737.68.110  n/a 
737.69.102  n/a 

747.68.101  n/a 

747.68.102  n/a 

747.68.103  n/a 

747.68.104  n/a 


MUNICIPAL  RAILWAY  -  continued 

Geary  and  Presidio,  film  storage 
vault,  new  construction  (CIAC-50) 

Mason  and  Washington  Power  House, 
install  sump  pit  (CIAC-57) 

Sunset  Tunnel,  East  Portal,  install 
fence  (CIAC-39) 

Outer  Mission  Substation,  install  fence 
(CIAC-40) 

Various  locations,  landscaping  around 
buildings  and  structures  (CIAC-62) 

Various  locations,  install  sidewalk 
benches  at  transit  stops 

WATER  D3PARTM3NT 

Various  locations,  water  main  extensions 

Various  locations,  provide  new  services 
and  meters 

Various  locations,  install  gate  valves 

Various  locations,  pipeline  electrolysis, 
install  protective  devices 


7.8 
7.6 
5.8 
4.3 

8.0  14.0 
5.0 

350. Or  390, Or 
330. Or     385. Or 

60.0r       46. Or 
5. Or        6. Or 


400.0r  410, Or 

395, Or  405. Or 

47. Or  48. Or 

6. Or  6. Or 


420. Or  420. Or 

415. Or  415. Or 

49. Or  49. Or 

6, Or  6. Or 


7.8 
7.6 
5.8 
4.3 

22.0 
5.0 

2,390.0 
2,345.0 

299.0 
35.0 


WATER  DEPARTMENT  -  continued 


747.68.105  n/a 

747.58.106  n/a 

747.68.107  n/a 

747.68.108  n/a 

747.68.109  n/a 

747.68.110  n/a 

747.68.111  n/a 


747.69.101  n/a 
747,68.116  n/a 

747.69.102  n/a 


Various  locations,  survey  property  and  set 
monuments 

Various  locations,  construct  secondary 
feeder  mains 

Various  locations,  watershed  lands, 
erosion  control 

Various  locations,  install  drain  and  air 
valves 

Various  locations,  construct  fences 

Various  locations,  motorize  large  valves 

San  Andreas  Filtration  Plant,  San  Mateo 
Co,,  construct  treatment  plant 
(Change  in  operating  cost  not  determined) 
($2,225.0  previously  appropriated) 

Sunol  Treatment  Plant,  construct  sludge 
drying  and  disposal  area  facilities 

City  Distribution  Yard,  construct  storage 
hopper 

Sunset  Reservoir,  install  sprinkler  system 


175,  • 

1969-70  1970-71  1971-72  1972-73  1973-74  1974-75 
 ^  °  ^  ^  Lji  thousands  of      dollars  TOTALS 

20,0r  22.0r  23. Or        24,0r  25.0r  25,0r  139.0 

385. Or  150.0r  150.0r  150. Or  150. Or  150. Or  1,135.0 

10. Or  ll.Or  ll.Or        12.0r  12. Or  12. Or  68.0 

15. Or  26.0r  27.0r        27.0r  28. Or  28, Or  151,0 

20.0r  22.0r  23.0r        24, Or  25, Or  25. Or  139,0 

35, Or  18, Or  19. Or         19, Or  19, Or  19, Or  129.0 

5,800.0o  5,800.0 

115.0r 

35. Or  ^^'^ 

20.0r  ^"-^ 


WATER  DEPARTMENT  -  continued 


747.68.201  A 


747.68.203  n/a 

747.68.204  n/a 

747.68.205  n/a 

747.68.206  A 


Balboa  Reservoir,  South  Basin,  construct  3,000,0b 
reinforced  concrete  lining  and  roof 

Note;    On  Jan.  24,  1967,  the  Board  of 
Education  endorsed  in  principle  the  sharing 
of  costs  for  Project  747.68,201  to  the 
extent  of  the  additional  expenditure  for 
structural  design  to  accommodate  off-street 
parking  on  the  roof  of  Balboa  Reservoir  for 
the  benefit  of  City  College, 

Various  locations,  install  central  con-  l,500,0o 
trol  system  ($300,0  previously  appropriated) 

Alameda  East  Portal,  constrtict  chlorin-  110, Or 
ation  and  dechlorination  plant 

San  Andreas  Pipeline  3,  construct  new  1,600, Or 

pipeline  to  county  line 

($70,0  previously  appropriated) 

Bernal  Heights,  construct  new  tank  120, Or 

THE  WATER  DEPT.  SHOULD  LOCATE  AND  DESIGN 
THIS  FACILITY  SO  ITS  BULK  AND  APPEARANCE 
WILL  BE  HARMONIOUS  AND  COMPATIBLE  WITH 
CONTIGUOUS  LAND  FORMS. 

PRELIMINARY  AND  FINAL  PLANS  ARE  SUBJECT  TO 
REVIEW  BY  THE  CITY  PLANNING  COMMISSION 


747.68,207 


n/a 


Bay  Division  Pipeline  4,  construct  Section  C  5,000.0b 


1971-72  1972-73 
in  thousands 


1973-74  1974-75 
of  dollars 


176, 


TOTALS 


3,000,0 


1,500,0 
110.0 
1,600,0 

120.0 


5,000.0 


CPC 

P,I,N,  PRI,  PROJECT  DESCRIPTION 


WATER  DEPARTMENT  -  continued 
747, 68 ,208      n/a       Various  City  reservoirs,  modifications 

HBTCH  HSTCHY  SYSTEM 

757.69.101  n/a       Moccasin  Yard,  extend  car  and  truck  port 

757.69.102  n/a       Hetch  Hetchy  Reservoir,  cover  float- 

ing dock 

757.69.103  n/a       Moccasin  Shop  Area,  install  ground  fault 

protection  at  transformer  substation 

757,69,106      n/a       Hetch  Hetchy,  services  of  Engineering 

Division 


177. 


1969-70      1970-71         1971-72      1972-73  1973-74  1974-75 
 Cost      in      thou  sands    of      dollars  TOTALS 


250,0r       250.0r  250.0r       250.0r  1,000.0 


23. Or  23.0 
lO.Or  10-0 


5. Or 
281. Ir 


5.0 
281.1 


LATE  SUBMISSIONS 

Projects  on  this  page  were  initially  submitted  or  resubmitted  too  late 
for  review  by  the  City  Planning  Commission  and  for  inclusion  in  the 
departmental  and  budget-year  schedules.    By  their  nature  they  do  not 
receive  a  priority  rating*    Other  late  submissions  which  do  warrant 
rating  are  not  listed  herein  and  will  be  reviewed  by  the  Commission 
in  the  near  future. 


178, 


P.I.N. 


CPC 

PRI, 


PROXZCT  DESCRIPTION 


1969-70  1970-71         1971-72         1972-73  1973-74  1974-75 

Cost        in      thousands      of  dollars 


TOTALS 


161.69.104  n/a 


611.69.102  n/a 


651.69.109  n/a 


651.69.110  n/a 


736.68.118  n/a 


737.68.109  n/a 


POLICSJDEPT . ,  Eight  Police  Stations, 
install  protective  shielding 
($9.7  previously  appropriated  under 
423.68.101) 

PALACE  OF  THS  LBGION  OF  HONOR, 
interior  lighting;  improvements 
(was  ptn,  611.68.103) 

RECREATION  AND  PARK  DEPARTMENT 

Harding  Park  Golf  Course,  resurface 
parking  lots  (was  ptn.  651.68.103) 

Golden  Gate  Park,  Strawberry  Hill- 
Stow  Lake,  rehabilitate 
(was  656 #6 7, 505 J  see  page  50  herein) 

MUNICIPAL  RAILWAY 

Various  locations,  replace  waiting 
stations 

Various  locations,  install  waiting 
stations 


38.4 


8.2 


12,0 
25.0 


53.0 
5.0 


20.0 
300.0 


19.0 


121.5 


38.4 


8.2 


32.0 
446.5 


53.0 
24.0 


